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SA NTA CLARA COUNTY 


FLOOD CONTROL 



WATER DISTRICT 5750 ALMADEN EXPRESSWAY • SAN JOSE, CALIFORNIA 95118 • (408) 265-2600 


June 29, 1973 

The Honorable Board of Supervisors 
County of Santa Clara 
70 West Hedding Street 
San Jose, California 95110 

Gentlemen: 

Transmitted herewith is the proposed budget of the Santa Clara 
County Flood Control and Water District for Fiscal Year 1973-74. 
In formulating this budget, the Directors of the District have 
based the Flood Control Planning and Construction Schedules on 
the recommendations of Flood Control Advisory Committees. In the 
Water Utility Budget, funds are provided for the completion of 
the Penitencia Water Treatment Plant and the Evergreen Pipeline 
to provide a vitally needed service to the east side of the 
valley. Studies of major importance included within the Budget 
consist of the possibility of use of reclaimed water as a source 
of water supply and an investigation to determine the severity 
of salt water intrusion into the District's groundwater basin. 

An expanded maintenance program is also included to improve the 
environment as well as the efficiency of our flood control 
channels. 

The Budget as proposed does not require any increase in water 
charges or water utility tax rates. Water charges were set in 
accordance with the pricing policy adopted by the Board of 
Directors in 1971 and remain at the same level established for 
1972-73 - at $8 per acre-foot for agricultural groundwater, $30 
per acre-foot for municipal and industrial groundwater and $65 
per acre-foot for treated water. For the convenience of the 
Board, the following two pages contain tables which show (a) a 
comparison of tax rates in all zones of the District for Fiscal 
Years 1972-73 and 1973-74, and (b) a summarization of all flood 
control and water utility expenditures together with all expendi¬ 
tures which are charged directly to the District. The increase 
in the Zone NC-1 tax rate results from the sale of $3,750,000 
of Series C Bonds. 

Respectfully submitted, 

.'/(itU U L ( i , i 

Maurice E. Dullea 
Chairman, Board of Directors 


AN EQUAL OPPORTUNITY EMPLOYER 


COMPARISON OF TAX RATES 


1972-73 1973-74 
District $ .020 $ .020 
Flood Control Zones 

NW-1 .180 .180 
NC-1 .180 .206 
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INTRODUCTION 


The Santa Clara County Flood Control and Water District has 
the responsibility for the reduction of flood hazards, the con¬ 
servation of local water resources and the provision of an 
adequate water supply for all of Santa Clara County. The achieve¬ 
ment of these basic functions is essential to the continuing 
prosperity and economic growth of the area. 


DISTRICT FINANCING 


Zones 


In order to insure an equitable financing program for capital 
improvements within the District and for the administration, 
planning, construction, operation and maintenance of these improve¬ 
ments, the District has been divided into zones of benefit. Five 
of these zones established by the District are for flood control 
activities. Their boundaries approximately conform to watershed 
boundaries as shown on page 3. 

Three zones have been established for the conservation, 
distribution and treatment of water conserved and imported into 
Santa Clara County. 

Zone W-2 encompasses the Santa Clara Valley groundwater 
basin and was formed for the registration of those ground- 
water producing facilities that benefit from the recharge 
of the groundwater basin with local and imported water. 

In this zone, a charge is levied for groundwater extracted 
and the revenue thus derived is used to support the 
District's conservation and importation program. 

Zone W-4 encompasses all of Zone W-2 plus the lands of 
water consumers outside of Zone W-2 that use or otherwise 
benefit from locally conserved water and from the importa¬ 
tion and distribution of water from the South Bay Aqueduct 
of the State Water Project. In this zone, a property tax 
is levied to pay for the cost of water purchased to recover 
the accumulated overdraft in the groundwater basin so that 
subsidence can be controlled and an emergency supply of 
water will be available. 

Zone W-3 encompasses lands of water consumers whose source 
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of water is derived from the Coyote groundwater basin 
extending from Metcalf Road on the north to just south of 
Morgan Hill. This zone was originally formed to assist 
in financing local water conservation facilities through 
a property tax on land only. 

The boundaries of these three zones are shown on page 4. 

Revenue 


The District levies a small District-wide administrative 
tax on secured and unsecured property which is used to purchase 
various fixed assets required in the overall operation of the 
District administrative offices and to finance Governmental 
Programs of general benefit to all of Santa Clara County. 

Each flood control zone of the Flood Control and Water 
District is a cost center with its own budget. The expendi¬ 
tures within each zone for all programs are shown on the program 
summary sheets within each zone budget. Ad valorem taxes are 
levied in each of the flood control zones based upon estimates 
of the work to be accomplished each budget year. In those zones 
where bonds have been approved, the total tax levy is sufficient 
to cover the cost of interest and redemption of the bonds in 
addition to any work financed by current taxes. 

Budgeting for the Water Utility is accomplished on an 
enterprise fund basis. Water supply activities are partially 
financed by a Countywide ad valorem tax to pay for the capital 
cost of import facilities and for the Countywide recreational 
benefits derived from the District's reservoirs. A portion of 
this tax is refunded by the District directly to the cities of 
Palo Alto, Mountain View, Sunnyvale and Milpitas, to Stanford 
University and to the Purissima Hills Water District. Each of 
the entities receiving a refund purchases water from the City of 
San Francisco. The amount refunded is based on the percentage 
of water purchased from the City of San Francisco in comparison 
to the total amount of water consumed by each city or district. 
This refund is limited to a maximum of 60 percent of the amount 
of taxes collected from the city or district. The major source 
of water supply income is a charge levied on all groundwater 
extracted within Zone W-2 of the District and from the sale of 
treated water. Other sources of revenue result from the levy 
of ad valorem taxes in Zones W-4 and W-3 and from the sale of 
surface delivered untreated water. 

Due to the requirements of the uniform accounting practices 
adopted by the State, it is necessary to divide expenditures 
from the Water Utility funds into various categories which con¬ 
stitute cost centers of the Water Utility. 
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NORTHWEST ZONE 


FLOOD CONTROL FACILITIES 

1 

SAN FRANCISQUITO CREEK 

2 LOS TRANCOS CREEK 

3 

MATADERO CREEK 

4 

STANFORD CHANNEL 

5 ARASTRADERO CREEK 

6 

DEER CREEK 

7 

BARRON CREEK 

8 

PALO ALTO FLOOD BASIN 

9 

ADOBE CREEK 

10 

MOUNTAIN VIEW SLOUGH 

11 

PERMANENTE CREEK 

12 

PERMANENTE DIVERSION 

13 

HALE CREEK 

14 

MAGDALENA CREEK 

15 

STEVENS CREEK 

16 

HENEY CREEK 

NORTH CENTRAL ZONE 


FLOOD CONTROL FACILITIES 

17 

SUNNYVALE OUTFALL WEST 

18 

GUADALUPE SLOUGH 

19 

SUNNYVALE OUTFALL EAST 

20 

CALABAZAS CREEK 

21 

EL CAMINO STORM DRAIN 

22 

JUNIPERO SERRA CHANNEL 

23 

REGNART CREEK 

24 

RODEO CREEK 

25 

PROSPECT CREEK 

26 

SAN TOMAS AQUINO CREEK 

27 

SARATOGA CREEK 

28 

SMITH CREEK 

29 

PAGE DITCH 

30 

WILDCAT CREEK 

31 

VASONA CREEK 

32 

SQBEY CREEK 

33 

QUITO CREEK 

34 

DAVES CREEK 







m 
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FLOOD CONTROL FACILITIES 


35 ALVISO SLOUGH 

36 GUADALUPE RIVER 

37 LOS GATOS CREEK 

38 ALMENDRA CREEK 

39 CANOAS CREEK 

40 ROSS CREEK 

41 LONE HILL CREEK 

42 WEST ROSS CREEK 

43 GUADALUPE CREEK 

44 SHANNON CREEK 

45 ALAMITOS CREEK 

46 GOLF CREEK 

47 GREYSTONE CREEK 

48 RANDOL CREEK 

49 CALERO CREEK 

50 SANTA TERESA CREEK 


EAST ZONE 

FLOOD CONTROL FACILITIES 


51 

COYOTE CREEK 

67 

FLINT CREEK 

83 

MADRONE CREEK 

98 

WEST BRANCH LLAGAS CREEK 

52 

LOWER PENITENCIA CREEK 

68 

RUBY CREEK 

84 

LITTLE LLAGAS CREEK 

99 

MILLER SLOUGH 

53 

EAST PENITENCIA CREEK 

69 

NORWOOD CREEK 

85 

LLAGAS CREEK 

100 

RONAN DIVERSION 

54 

SCOTT CREEK 

70 

THOMPSON CREEK 

86 

TENNANT CREEK 

101 

PRINCEVALLE DRAIN 

55 

CALERA CREEK 

71 

QUIMBY CREEK 

87 

FOOTHILL CREEK 

102 

JONES CREEK 

56 

BERRYF-SSA CREEK 

72 

FOWLER CREEK 

88 

MAPLE CREEK 

103 

UVAS CARNADERO CREEK 

57 

TULARCITOS CREEK 

73 

EVERGREEN CREEK 

89 

CORRAIITOS CREEK 

104 

LITTLE ARTHUR CREEK 

58 

LOS COCHES CREEK 

74 

YERBA BUENA CREEK 

90 

SAN MARTIN CREEK 

105 

BODFISH CREEK 

59 

PIEDMONT CREEK 

75 

CRIBARI CREEK 

91 

CENTER CREEK 

106 

BABBS CREEK 

60 

SWEIGERT CREEK 

76 

FISHER CREEK 

92 

NEW CREEK 

107 

GAVILAN CREEK 

61 

SIERRA CREEK 

77 

SHINGLE CREEK 

93 

CHURCH CREEK 

108 

TICK CREEK 

62 

PENITENCIA CREEK 

78 

LAS ANIMAS CREEK 

94 

RUCKER CREEK 

109 

TAR CREEK 

63 

SILVER CREEK 

79 

SAN FELIPE CREEK 

95 

BUENA VISTA CREEK 

110 

PESCADERO CREEK 

64 

MIGUEUTA CREEK 

80 

COW CREEK 

96 

LIVE OAK CREEK 

111 

PAJARO RIVER 

65 

NORTH BABB CREEK 

81 

PACKWOOD CREEK 

97 

A LAMIAS CREEK 

112 

PACHECO CREEK 

66 

SOUTH BABB CREEK 

82 

MADRONE CREEK 













































THE BUDGET CONCEPT 


The total District Budget is composed of four major catego¬ 
ries of sub-budgets—The Flood Control Zones, The Water Utility, 
The District and The Equipment Working Capital Fund. 

Within these four major categories, all the activities of 
the District are further categorized into separate financial 
accounting centers, known as COST CENTERS in which costs are 
accumulated because of legal and accounting requirements. Since 
each Flood Control Zone is in the nature of a separate legal sub¬ 
entity of the District, each Flood Control Zone is a Cost Center 
for which separate accounts are kept. In the Water Utility, on 
the other hand, the Zones are not Cost Centers in and of them¬ 
selves, but are revenue producing areas which contribute income 
to the operation of the Water Utility. Cost Centers in the 
Water Utility are maintained to conform to uniform accounting 
practices prescribed by the State of California. These Cost 
Centers are as follows: 

Source of Supply Cost Center - which accumulates all costs 
related to obtaining or producing a supply of water includ¬ 
ing all reservoir conservation costs and importation costs. 

Raw Water Transmission and Distribution Cost Center - which 
accumulates all costs related to the distribution of raw 
water including pipelines, canals, and percolation ponds. 

Water Treatment Cost Center - which accumulates all costs 
associated with the purification of water, namely the 
Rinconada Water Treatment Plant and the Penitencia Water 
Treatment Plant. 

Treated Water Transmission and Distribution Cost Center - 
which accumulates all costs related to the distribution of 
treated water to retail customers, including pipelines, 
turnouts and regulating reservoirs transporting treated 
water. 

Administration and General Cost Center - which accumulates 
all costs of the Water Utility of an administrative nature 
and which cannot be charged to the other four categories of 
Cost Centers including costs related to the collection of 
groundwater charges, pricing analyses, preparation of 
required annual reports, water management and similar relat¬ 
ed activities. 
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The District Budget and the Equipment Working Capital Fund 
each has only one Cost Center. 

Within each of the above Cost Centers, a general category or 
grouping of activities can be determined. These activities are 
called PROGRAMS . Since the fundamental activities of the District 
are to plan, construct, maintain and operate various physical 
assets and to administer the various goals of a Cost Center, these 
fundamental activities are considered the Programs of the District. 
An analysis of the District's Programs would show the following 
allocation of activities to be within the Programs cited: 

Administration - Includes all District labor. District 
equipment and contractual services required in the adminis¬ 
tration of a cost center. 

Planning - Includes all District labor. District equipment 
and contractual services on projects up to and including the 
preparation of hearing plans and certain special studies. 

Construction - Includes all District labor, use or purchase 
of equipment, and contractual services which result in the 
completion or acquisition of a new physical asset or project 
or a substantial improvement to the life or value of a 
physical project. 

Maintenance - Includes all work performed on District pro¬ 
jects, facilities or equipment which results in maintaining 
constructed works or equipment in the original condition. 

Operations - Includes the work performed to release, divert, 
treat or transport water into or through physical District 
projects. 

Governmental - Includes research and development projects of 
long-term value not chargeable to current projects. This 
program is found only in the District Cost Center. 

The work within the above Programs is performed on PROJECTS . 

It is the bringing together of specific types of work, such as 
planning or construction, to be performed on Projects which 
develop the various Programs. Projects are defined as physical 
assets, completed studies, or administrative and operating 
objectives. Whenever a single Project benefits Programs in more 
than one Cost Center, the costs are allocated by Program to the 
benefited Cost Center. 
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DISTRICT FUNDS 


Each of the Cost Centers, except those in Water Utility, has 
its own separate fund and its own budget. In the Water Utility, 
expenditures from the various cost centers are expended from a 
single water utility fund. In all of the District budgets the 
balance between income and costs for each of these funds is shown 
on the Summary of Revenue and Expenditures. These summaries show 
anticipated sources of revenue and tax rates, with expenditures 
listed according to requirements of governmental accounting as 
well as by program expenditure. 


PROGRAMS 


Three of the programs in all of the Cost Centers are ongoing 
and continuing programs which do not vary in nature from year to 
year. They are the Administration, Maintenance, and Operations 
Programs. The following explanation will apply to all of the 
budgets in the Flood Control, Water Utility and District Cost 
Centers. 


ADMINISTRATION PROGRAM 


All expenditures for the Administration Program in each of 
the Cost Centers can be found listed by project on the Adminis¬ 
tration Program Summary for the particular Cost Center. The 
projects in the Administration Program are as follows: 

Administrative Projects 

In the Flood Control Zone and Water Utility Cost Centers 
this project consists of District labor expenses and outside 
services for administrative support of the particular Cost Center. 
These support activities are of a general administrative nature 
consisting of meetings, real estate administration, survey admin¬ 
istration, updating of manuals, complaint investigation, storm 
patrol during periods of emergency and other general activities 
applicable to the Cost Center. 

Except for storm patrol and complaint investigation, the 
above activities are included in administrative projects for the 
District Cost Center which, in addition, has the following 
activities: budget and workload analyses, personnel recruitment. 
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personnel education and training, insurance management, and 
administrative analysis. 

Ordinance Administration 


To this project is charged the District labor costs and 
outside inspection services related to the administration of the 
District Policy Resolution and the enforcement of Ordinance 59-1 
(Permits Ordinance) as such activities relate to the physical 
flood control or water utility facilities within the particular 
cost center. 

Insurance 


The Insurance Project bears that portion of insurance costs 
to the District for liability coverage for flood control or water 
utility facilities within the cost center based upon the miles of 
channel, canal or pipeline within the cost center. 

Unplanned Studies 

This project provides a contingency item for special types 
of work which result in the interruption to the scheduled work 
flow. Usually the work consists of special analyses or reports 
called for during the budget year which could not be foreseen, 
and are often initiated because of requests from management or 
the Board of Directors. 

Debt Service 


This project covers the cost of bond principal and interest, 
including paying-agent services, for retirement of bonds sold to 
construct physical assets for the respective cost center. 

Replacement Fund (Water Utility Cost Centers only) 

The replacement fund is established in each of the Water 
Utility Cost Centers to replace moving equipment such as motors, 
valves and other types of mechanical or electrical equipment 
which have a relatively short life of up to 25 years. 

In-County Credit (Water Utility - Source of Supply Cost Center 

only) 

The project provides funds for reimbursement of prorated 
taxes to the cities, special districts and Stanford University 
as approved by the governing board of the District per resolution 
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adopted November 23, 1964. Anticipated reimbursements to these 
entities are as follows: 


Milpitas 
Mountain View 
Palo Alto 
Purissima Hills 
Sunnyvale 
Stanford 

Total 


$ 29,022 
76,220 
122,964 
8,890 
117,590 
21,730 
$376,416 


State Water Project (Water Utility - Source of Supply Cost Center 

only) 

This project provides funds for costs to cover general liai¬ 
son and coordination activities associated with the State of 
California for that portion of the South Bay Aqueduct serving Santa 
Clara County, including the District’s contribution to the Associa¬ 
tion of State Water Project Agencies and the Audit Committee. 


Federal Water Project (Water Utility - Source of Supply Cost 

Center only) 

This project provides funds for costs to cover general 
liaison and coordination activities associated with the Federal 
Government related to the San Felipe Division of the Central 
Valley Project, including the District's contribution to the 
San Felipe Committee. 

Water Revenue Collection (Water Utility - Administration and 

General Cost Center only) 


This project consists of administrative activities related 
to the collection of groundwater and surface water revenues. It 
includes work necessary to prepare, issue, and audit groundwater 
production statements, issue surface water permits, audit surface 
water production reports, and maintain associated records. 

Fiscal Services Project (District Cost Center only) 

This project provides accounting services for all areas of 
the District including flood control accounting, water utility 
accounting, general governmental accounting, payroll, invest¬ 
ments and revenue accounting. 

Secretarial Services Project (District Cost Center only) 

This project provides the secretarial and clerical services 
for the entire District. It includes activities for personnel 
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records, reception services, library service, filing, mail distri¬ 
bution, maintenance of minutes for committees and the Board of 
Directors, and dictation, typing and general secretarial services. 

General Services Project (District Cost Center only) 

This project provides for time spent in general activities 
such as purchasing, reproduction, equipment and materials inven¬ 
tory, administrative offices maintenance and messenger service. 

Management Project (District Cost Center only) 

This project provides a category for management personnel 
of the District. It covers the costs of the General Manager, 
the Chief Engineer, and Managers of Administration and Finance, 
Advanced Planning, Design and Construction, Maintenance and 
Operations, Data and Control Systems, the Clerk of the Board and 
the General Counsel. 

Public Education (District Cost Center only) 

This project includes labor required in providing tours of 
District facilities, presenting tables, slide shows, etc., on 
District functions; writing, editing and publishing the Annual 
Report and leaflets and brochures describing the District; pre¬ 
paring news releases and the development of educational films. 

t 

Data Processing-Engineering and Scientific (District Cost Center 

only) 

This project provides for time spent in administrative activ¬ 
ities related to scientific and engineering data processing, in¬ 
cluding system design, programming, debugging and production runs, 
which are of District-wide benefit and cannot be charged to a 
specific project in Flood Control or Water Utility Cost Centers. 

Data Processing-Business Administration and Commercial (District 

Cost Center only) 

This project provides for time spent in system analysis, 
program development and program operation in business applications 
of data processing of general benefit to the entire District. 

Computer Systems Analysis (District Cost Center only) 

This is a continuing project to evaluate proposed projects 
requiring computer methods, analysis and use. 
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MAINTENANCE PROGRAM 


This program is designed to provide effective maintenance of 
the physical assets of the District so that such facilities will 
be kept in a condition equal to the originally constructed 
improvement. Maintenance activities such as weed control and 
erosion control are also associated with all unimproved rights 
of way. Maintenance activities in the District Cost Center con¬ 
sist of maintaining the office and maintenance buildings on 
Almaden Expressway and the maintenance of Class 4 equipment con¬ 
sisting of such items as jackhammers, compressors, portable pumps 
and the like. In the Water Utility the major activity consists of 
maintaining the mechanical, electrical, telemetry and laboratory 
equipment associated with the reservoirs, canals and the high- 
pressure distribution lines. Included also are the maintenance 
activities associated with the Rinconada Water Treatment Plant 
and the forthcoming completion of the Penitencia Water Treatment 
Plant. Water Utility rights of way also require weed and brush 
control, tree removal and trimming, access road maintenance and 
miscellaneous paving and fencing activities. 

In the Flood Control Cost Centers the normal maintenance 
activities consist of erosion control, weed and brush control, 
tree removal and trimming, silt and debris removal, access road 
maintenance, and miscellaneous fencing and paving activities. 
However, in the proposed budget there are two items of special 
interest which exceed the program of normal maintenance. 

First, a modest landscaping plan is to be continued into its 
second year which is designed to landscape several of the more 
busily traveled street crossings and along the District's channels 
in the Northwest, North Central, Central and East Zones. This 
landscaping will be performed on Permanente Creek and on San 
Francisquito Creek in the Northwest Zone; San Tomas Aquino Creek, 
the Sunnyvale East Channel in the North Central Zone; Canoas 
Creek, Lone Hill Creek and Los Gatos Creek in the Central Zone; 
Lower Silver Creek, Upper Silver Creek, and Thompson Creek in the 
East Zone. The total cost of this landscaping is estimated at 
$28,000. 

Second, on certain projects there are special items of work 
above and beyond the normal maintenance activities described 
above. Work on these projects involves special expenses and are 
listed as follows; 
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Northwest Zone 


Permanente Creek-Mountain View Slough - The levees under our 
jurisdiction are to be widened and raised. The estimated 
cost is $40,000. 

Stevens Creek - Funds are included for special maintenance 
work to raise and strengthen the levees from the Crittenden 
Farm Bridge to San Francisco Bay. This work is necessitated 
by the general subsidence of the area and is contingent upon 
obtaining a permit from BCDC. The cost of this work will be 
approximately $50,000. 

North Central Zone 


Calabazas Creek - Special maintenance work will be required 
to widen and raise the levee between the Sunnyvale East 
and San Tomas Aquino Creek confluences. The estimated cost 
of this work is $20,000. 

San Tomas Aquino Creek - Funds are included in this project 
to widen and strengthen the levees from San Tomas and 
Calabazas Creek confluence to Highway 237 at an estimated 
cost of $12,000. 

Sunnyvale East - Additional right of way is being acquired 
from Carribean Drive to Calabazas Retarding Basin in the 
construction program. The widening and strengthening■of the 
levees will be accomplished in the maintenance program at an 
estimated cost of $10,000. 

Water Utility 

One maintenance project in the water utility is allocated 
among three of the cost centers — this is the maintenance of 
the water control system which provides for maintenance of the 
software for data acquisition and the control system located at 
the Rinconada Water Treatment Plant. The project provides for 
coordination with IBM for maintenance of the computer system, 
assistance with instrument calibration and training in the use 
of the computer system as needed. The total project cost is 
allocated 36% to the distribution system, 42% to water treatment 
and 22% to the treated water distribution system. 
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OPERATIONS PROGRAM 


The Operations Program encompasses those activities of the 
District pertaining to water supply, treatment, recharge of the 
groundwater basin and irrigation. These are accomplished by the 
collection of local runoff in the District's eight reservoirs 
plus the purchase of water from the State of California. The 
waters are delivered through the many miles of pipelines, canals 
and natural stream channel either by gravity or, where necessary, 
is pumped to higher elevations. Some water is treated and sold 
to either private or municipal water services. Some raw water 
is sold directly to users for irrigation or other uses. The 
remaining water is recharged into the underground for future 
use. 


There are various projects within the Operations Program 
that are of special interest and these are listed as follows: 

Water Measurement 


This project consists of the field surveillance of ground- 
water production facilities and the operation of the meter test 
facility. In addition to testing District owned meters, meters 
owned by others are tested to insure accurate reporting of water 
production. The meter test facility is to be expanded in order 
that 12-inch meters can be tested. 

Weather Modification 


The 1973-74 fiscal year is the third year that the cloud 
seeding project has been operated on a random decision basis. 
Each potential storm is judged against a given set of param¬ 
eters and a decision is made to seed or not to seed. Improved 
seeding ability and verification of seeding results will be 
obtained from this method. 

P enitencia Water TreatmentPlant 


The Penitencia Water Treatment Plant and the Evergreen 
Distribution System is expected to be in operation by May 1, 1974. 
This plant will supply treated water to the east side of Santa 
Clara Valley. There will be a total of five turnouts serving the 
City of San Jose and San Jose Water Works. 
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Corrosion Control 


In both the raw water and treated water transmission and 
distribution facilities corrosion control activities must be 
carried out. To insure long life for District facilities, 
corrosion of metal must be minimized. The Corrosion Control 
Project consists of monitoring and analyzing the potential cor¬ 
rosion and the installation of corrosion preventive devices 
where necessary. 


PLANNING PROGRAM 


There are three planning projects which are allocated 
between the various zones or between flood control zones and the 
water utility. These projects are described as follows: 

Corps of Engineers Study, Guadalupe and Coyote Watersheds - 
This project provides District support to the Corps of 
Engineers survey study of the Guadalupe River and Coyote 
Creek flood control projects. The study is for the benefit 
of the Central and East zones, each of which bears fifty 
percent of the cost of the study. 

Bay Front Levee Project - This project is a study to 
determine the requirements for flood protection from tidal 
waters of San Francisco Bay. The basic study has been 
completed except for activity budgeted during the current 
year which is to cover final meetings with interested groups 
to bring the study to a successful completion. This study 
is for the benefit of the Northwest, North Central, Central 
and East zones, and the cost is allocated twenty-five per¬ 
cent to each of those four zones. 

Corps of Engineers Study, Pajaro River Watershed - This 
project provides District support to the Corps of Engineers' 
survey study of the Pajaro River Watershed. The project 
involves analysis of flood control improvements and water 
supply within the Uvas-Carnadero Watershed with costs allo¬ 
cated fifty percent to the South Zone and fifty percent to 
the Water Utility. 

The only unallocated planning project in the flood control 
zones is a project in the East Zone consisting of reviews of all 
preliminary plans and reports prepared in fiscal year 1972-73 on 
all unimproved watercourses in the East Zone. Activity in fiscal 
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year 1973-74 will consist of agency and citizen review of such 
reports and preparation of a consolidated report needed as a 
prerequisite to a proposed bond election to be held during the 
fiscal year. 

In the Water Utility the following planning projects are 
budgeted: 

Source of Supply Cost Center 

Effects of Urbanization - This project is a continuing 
cooperative study with the U. S. Geological Survey to 
analyze the effect of urbanization on the water supply in 
two selected watersheds in the District. This information 
is required to properly evaluate grading ordinances, to 
design channels, and to evaluate groundwater recharge, taking 
into account the hydrological effects of urbanization. 

Failure at Dams - This project will develop a procedure to 
be used by the District to determine the potential flooded 
areas in the event of failure of reservoir embankments or 
dams in accordance with the requirements of Senate Bill 896. 

Saltwater Intrusion - This project consists of determining 
the severity of saltwater intrusion from San Francisco Bay 
into the District's groundwater basin and a review of 
alternative methods to reduce or eliminate this intrusion. 

The target area of this study will be the entire South Bay 
Perimeter. 

Reservoir Landslide Investigation - This project is a con¬ 
tinuing study which will provide a more detailed analysis 
and investigation of problems which were discovered from 
previous reconnaissance investigations. Additionally, this 
project includes a continuation of the monitoring of 
Anderson and other reservoirs if required for potential 
landslide areas. The project contemplates installation of 
additional instrumentation, any necessary photography and 
consultation. 

Calero Dam and Reservoir - This project is a continuation of 
the District's seepage investigation at Calero Dam including 
liaison with the State Division of Safety of Dams, monitoring 
of installed piezometers and analysis of the obtained data. 
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Administration and General Cost Center 


Groundwater Basin Analysis - This project is a continuation 
of the cooperative program with the Department of Water 
Resources to develop a groundwater model for the basins of 
the County and to further study the management of the re¬ 
sources of the District. This year's activity will 
substantially complete the study. 

Waste Water Reclamation - This project is a continuation of 
the study on waste water reclamation feasibility initiated 
in fiscal year 1972-73. The majority of work will be done 
by a consultant with coordination and support being provided 
by the District staff. 

Financial and Cash Flow Study - This project consists of an 
evaluation of the effects of various alternative construc¬ 
tion programs on the District's financial position and the 
preparation of an annual financial analysis of the water 
utility as required by Section 26.5 of the District Act. 

Funds are also included for review of the water utility zone 
boundaries so that necessary modifications may be made there¬ 
in, if necessary, to provide taxing equity. 

Annual Water Supply Balance - This study evaluates the 
hydrologic balance of the groundwater basins of the District. 
This is a continuing project to develop information needed 
to keep aware of changes in supply and extractions as they 
affect the groundwater levels and to maintain an understand¬ 
ing as to how these items are reflected in the water resources 
management program of the District. 

Power Requirements Analysis - This project consists of a 
continuing review of the District's needs for power, power 
costs, integration of power sources with the District needs, 
a review of capability for pumped storage at District facil¬ 
ities and the economic evaluation of alternatives. 

Water Resources Master Planning - This study is a continuous 
review of the prospective water demands, the various sources 
of supply, and optimizing the methods of distributing the 
total supply to meet the demand. The study provides the 
District with information on which both short-term and 
long-term decisions can be made. This project will develop 
a five-year construction plan for the District's water supply 
facilities. The staging of construction will be developed, 
including a cash flow study to determine capital budgeting 
requirements. 
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Water Quality Studies - This is a continuing program of 
water quality evaluation of both surface and groundwater 
supplies and disposal. In addition to selected short-term 
studies requested of special problem areas by the Regional 
Water Quality Control Board, District management and others, 
there are continuous monitoring programs conducted to main¬ 
tain surveillance of present and potential water quality 
problem areas. 

Advanced Planning of Telemetry Control - This project con¬ 
sists of an analysis for future development of the telemetry 
control system. The project will analyze how future addi¬ 
tions and expansions should be accomplished and will provide 
a long-range plan for development of the system. 


CONSTRUCTION PROGRAM 


The Construction Program in the five flood control zones 
provides for construction of the following capital improvements: 

Northwest Zone 


Adobe Creek - Work on this project, on the reach from El 
Monte Road to 275 feet west of Tepa Way, includes contract 
administration and completion of condemnation actions that 
may be required. In addition, a landscaping project will 
be undertaken in accordance with the approved Environmental 
Impact Report. 

In the area of the Southern Pacific Railroad a concrete 
depressed section is to be installed under the railroad 
bridge to permit maintenance vehicles to pass under the 
railroad crossing. 

On the reach from Bayshore Freeway to Lewis Road the work 
includes contract administration and completion of con¬ 
demnation actions that may be required. 

Another aspect of work on Adobe Creek consists of the final 
stages of preparing a Hearing Report on the reach of Adobe 
Creek from El Camino Real to the Headwaters and preparation 
of related designated floodway maps. Final coordination on 
this project with the cities and local citizens groups should 
be completed in fiscal year 1973-74. 
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Barron Creek - On the reach from Bayshore Freeway to Lewis 
Road, work will include contract administration and comple¬ 
tion of condemnation actions that may be required. 

It is also necessary that a public participation study, 
which was begun in 1972-73, be pursued to determine the need 
and the desirability of channel construction work on the 
reach from Laguna to the Gunn High School. 

Matadero Creek - Two segments of work are included in the 
budget. A predesigned procedure, including meetings with 
citizens groups and the City of Palo Alto, will be under¬ 
taken to determine the flood damage potential and project 
desirability for the reach of the creek from El Camino Real 
to the abandoned Vasona branch of the Southern Pacific 
Railroad. Also, engineering and drafting services for the 
final delineation of the as-built plans for Matedero Creek 
from Bayshore Highway to Greer Road will be completed. 

Permanente Creek - This project includes funds for the 
acquisition of additional right of way from the Baylands 
Park to Bayshore Freeway so that existing levees can be 
raised to compensate for subsidence. Actual construction 
will be undertaken in future years. 

Stevens Creek - The Hearing Report for the reach from Stevens 
Creek Dam to Central Avenue in the Mountain View area was 
completed in 1973. A portion of the work on Stevens Creek 
consists of the preparation of the follow-up designated 
floodway maps. In the downstream portions of Stevens Creek 
approximately 25 acres of right of way from the Crittenden 
Farm bridge to San Francisco Bay must be acquired. Sub¬ 
sidence in this area, siltation of the channel, and general 
deterioration of the levees make it necessary to raise and 
strengthen the levee system in order to provide the channel 
capacity as originally constructed. Also, additional right 
of way for a floodplain project in the vicinity of the Horse 
Ranch property in Cupertino will need to be purchased in 
accordance with the purchase provision of current District 
dedication policy. 

Palo Alto Floodplain Basin - Levees must be constructed 
along the north side of the basin adjacent to Bayshore 
Freeway to complete a levee around the basin. Detailed 
construction plans will be prepared for the above work, right 
of way purchased and construction commenced during fiscal 
year 1973-74. 
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North Central Zone 


Calabazas Creek - Seven separate segments of work are pro¬ 
jected on Calabazas Creek for fiscal year 1973-74. First, 
will be the construction of a trapezoidal concrete channel 
along the existing creek alignment from Bayshore Freeway to 
the Southern Pacific Railroad main line tracks with new 
bridges to be constructed at the railroad and all street 
crossings. Right of way acquisition will continue into 
fiscal year 1973-74. Second, on the sediment control facil¬ 
ity located downstream of Comer Drive, the project provides 
for construction activities and right of way acquisition 
that will carry over into fiscal year 1973-74. After con¬ 
struction is completed on the sediment control facility a 
landscaping project will be undertaken in accordance with 
the approved Environmental Impact Report. The third 
segment consists of reconstruction to a higher elevation of 
two frontage road bridges crossing the creek near State 
Route 237. The fourth segment consists of design of improve¬ 
ments to increase the channel capacity and to raise the 
levees to compensate for subsidence for the reach from the 
Calabazas Basin to Bayshore Freeway. Fifth, is the acquisi¬ 
tion of approximately 4 acres of right of way along Calabazas 
Creek between the Sunnyvale East and San Tomas Aquino Creek 
confluences. Subsidence in this area, siltation of the 
channel, and a general deterioration of the levees make it 
necessary to raise and strengthen the levee system. The 
sixth segment consists of design work on the reach of 
Calabazas Creek from Lawrence Expressway to Wolfe Road. 

This was initiated in fiscal year 1967-68, but construction 
was suspended pending completion of an agreement with the 
Vallco Park industrial development for a possible under¬ 
ground project through the Vallco property. Plans will be 
reviewed with the involved cities to see if the trapezoidal 
concrete lined channel as originally proposed for the rest 
of the project is acceptable. The design will then be 
completed incorporating any changes that may be found neces¬ 
sary in the review. The final segment of work on Calabazas 
Creek consists of a predesign procedure including meetings 
with citizens groups and the City of Saratoga to determine 
the flood damage potential and the desires of the community 
for solving the flood problems on the reach from Blaney 
Avenue I to Pierce Court. 
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San Tomas Aquino Creek - On this project, construction of 
the trapezoidal concrete lined channel section from Rincon 
Avenue to Smith Creek will continue to completion. Con¬ 
struction will be initiated on the reach from Smith Creek 
to the Wildcat Creek confluence consisting of the erection 
of flood walls and erosion protection. After construction 
is complete a landscape project will be undertaken on the 
first reach in accordance with the approved Environmental 
Impact Report. Liaison and right of way acquisition will 
continue on the cooperative project with the City of Santa 
Clara for reconstruction of the Coffin Road and Old Mountain 
View-Alviso Road bridges over San Tomas Creek. The creek 
will also be enlarged and realigned to suit the bridge work. 

Saratoga Creek - On this project the District has agreed to 
contribute to and cooperate with the City of Saratoga in 
reconstruction of the culvert at Fourth Street. Funds 
budgeted cover the necessary funding contribution for fiscal 
year 1973-74. 

Daves Creek - This project provides for engineering and 
drafting services for the final delineation of the as-built 
plans for the reach from Wildway to Kavin Lane. 

Central Zone 


Alamitos Creek - This project provides for formulating an 
agreement with the City of San Jose for joint acquisition 
of property for a park and channel improvement near the 
confluence of Guadalupe River and Alamitos Creek. It is 
also desirable, due to development activity, for the District 
to disseminate our present best estimate of right of way 
requirements for this facility and to encourage the cognizant 
local agency to adopt zoning regulations which will preserve 
the rights of way for future construction. Designated flood¬ 
way maps will be prepared which will allow identification of 
the relationship of individual properties to the floodways 
by scaled measurements on maps. These maps will be sub¬ 
mitted to the local agencies for adoption as designated 
floodways. The District has received written request for 
advanced right of way acquisition after adoption of the 
hearing plans and designation of floodways. Funds are 
budgeted for these costs. It is proposed that consulting 
engineers, rather than staff, be utilized for property map 
production. 

Calero Creek - The District has received written requests 
for advanced right of way acquisition in anticipation of 


- 20 - 





adojption of hearing plans on this project. Funds are 
budgeted for these costs. It is proposed that consulting 
engineers, rather than staff, will be utilized for the 
property map production. 

Guadalupe River - On the reach between Ironwood Drive to 
Old Almaden Road, improvements are being accomplished as 
part of the County's Almaden Expressway improvement. On 
this reach, construction will continue to completion. The 
funds budgeted are for contingency and contract administra¬ 
tion. 

This project also provides for liaison work with the City 
of San Jose in developing a plan for the improvement of the 
Guadalupe River through the proposed park of the Guadalupe. 
On the downstream reach of this project, predesign analysis 
of the reach from the County Marina to the Southern Pacific 
Railroad Bridge in Alviso will be conducted, including 
meetings with citizens groups and involved cities, to de¬ 
termine the most appropriate method of improvement. In 
fiscal year 1973-74, design work will be completed and right 
of way will be purchased. Construction will be undertaken 
in future years. 

Due to subsidence and consolidation of the levees along the 
Guadalupe River from Gold Street to Montague Expressway, 
adequate flooding protection is no longer provided. A 
construction project will be undertaken to raise the levees 
within additional rights of way that have been acquired for 
this purpose. 

In the reach between Highway 17 and the Civic Center, an 
analysis will be made, including coordinative work with the 
Corps of Engineers and the Division of Highways, for channel 
construction. Plans and Specifications will be prepared for 
this reach. 

Finally, in the upstream reaches of the project, a construc¬ 
tion contract will be let for the reach between Blossom Hill 
Road and the Alamitos Creek confluence. 

Almendra Creek - On this project some acquisition work will 
carry over into 1973-74. 

Lone Hill Creek - On this project as-built plans will be 
completed for the reach from Chevalier to Blossom Hill Road 
and landscaping will be provided at the two street crossings. 
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Los Gatos Creek - On this project completion of condemnation 
activity will be required on the reach from Santa Clara 
Street to San Carlos Street. Project design leading to land 
acquisition for the reach from San Carlos Street to Route 280 
will be completed. A predesign procedure including meetings 
with citizens groups and public agencies will be undertaken 
to determine the flood damage potential and project desir¬ 
ability for the reach of the creek from Kirk Dam to Saratoga 
Avenue in Los Gatos; and on the reach from Campbell Avenue 
to Kirk Dam/landscaping will be provided in accordance with 
a plan proposed by the Royston, Hanamoto, Beck and Abey firm 
previously retained by the District. Landscaping plans 
would be prepared by consultants with the idea of local 
community participation by residents who have offered to 
help in the project with "plant-in" activity. 

Guadalupe Creek - On the reach of this creek between Almaden 
Expressway and future Meridian Avenue, construction will be 
completed. Funds budgeted for this segment are for contin¬ 
gencies and contract administration. Other work on this 
project consists of liaison with the City of San Jose. The 
City has applied for a federal grant to acquire land along 
the reach of Guadalupe Creek from Meridian Avenue to Camden 
Avenue for park purposes and, if approved, an agreement will 
be formulated with the City relating to possible District 
contribution of funds which we would have expended for rights 
of way under normal District construction procedures. 

Santa Teresa Creek - The District has received written 
requests for advance right of way acquisition after adoption 
of the hearing plans for this project. Funds are budgeted 
for these costs. 

Randol Creek - This project provides for construction of 
flood control improvements on the reach between Brete Harte 
Drive and View Point Avenue. After construction is completed, 
a landscaping project will be undertaken in accordance with 
the approved Environmental Impact Report. 

East Zone 


North Babb Creek - This project will result in appraisal 
negotiation and acquisition of the necessary right of way 
for North Babb Creek downstream of Highwood Drive so that 
adequate maintenance can be performed. 
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Lower Silver Creek - This project consists of the final 
delineation of the as-built plans on the reach between 
Murtha and Quimby. 

Upper Silver Creek - On this project plans will be completed, 
right of way will be purchased, and construction will be 
underway to complete the upper reach of the diversion 
project. Also, the final delineation of the as-built plans 
for the diversion project will be completed. 

Thompson Creek - This project provides funds for the 
purchase of land required under the Floodplain Dedication 
Policy approved by the Board of Directors of the District 
in 1972. 


South Zone 


Upper Llagas Creek Watershed Project - On this project, 
property acquisition from south of Masten Avenue to north 
of Morgan Hill will be completed. 

Lower Llagas Creek Watershed Project - On this project, 
acquisition of property for the west branch of Llagas 
Creek, Lions Creek, Morey Channel and North Morey Channel 
will be completed. 

Public Law 566-Upper - This project provides for nonreim¬ 
bursable costs on the Upper Llagas Creek Watershed Project 
which will not be paid for with State or Federal funds. 

Public Law 566-Lower - This project provides for nonreim¬ 
bursable costs on the Lower Llagas Creek Watershed Project, 
which will not be paid for with State or Federal funds. 
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In the Water Utility Cost Centers, construction will be 
instituted or improvements made on the following projects: 

Raw Water Transportation and Distribution Cost Center 

Central Pipeline - A corrosion system must be installed on 
the Central Pipeline to minimize future maintenance costs 
and prolong the life of the facility. Plans and Specifica¬ 
tions for the installation will be prepared by a consultant. 

Vasona Pump Station - To meet the demands for water at the 
Rinconada Water Treatment Plant, and at the same time be 
able to import 180 cfs from the South Bay Aqueduct, it is 
necessary to install a second 400 HP motor at the Vasona 
Pump Station. This motor will provide power to operate the 
pump that is currently being driven by the turbine. The new 
motor will be used during periods when we do not have a 
water supply sufficient to operate the turbine. 

It is also necessary to provide an emergency water supply to 
the Rinconada Water Treatment Plant during periods of outage 
of the Central Pipeline or the South Bay Aqueduct. It is 
therefore necessary to install a pump in Los Gatos Creek 
which would provide up to 30,000,000 gallons per day. This 
would not meet the full demands of the larger users but 
would meet a portion of the demand. 

Control System - Raw Water - This project consists of minor 
technical improvements in the raw water control system as 
well as control system alterations necessitated by changes 
in the raw water system itself. Also included this year is 
complete documentation of previously developed software. 

Control System - Vasona Pump Station - This project consists 
of minor technical improvements to the control system as 
well as alterations necessitated by changes to the pump 
station as well as a complete documentation of previously 
developed software. 

Coyote Canal - The State of California, Division of Highways, 
in constructing the U.S. 101 Bypass, will cross the Coyote 
Canal at several locations. The State will replace the 
District's facilities in kind but any improvements must be 
paid for by the District. This project provides funds to 
pay for the incremental increase in cost to improve waste- 
ways and turnouts at several locations. 



Coyote Canal Extension - This project includes funds to 
construct overflow spillways to allow the conveyance of 
water from the canal during periods of canal blockage or 
high inflow. 

Coyote-Alamitos Canal - The project for construction of 
safety spillways will continue to completion during fiscal 
year 1973-74. Funds budgeted are for construction inspection 
and staking. Also, the State of California will require the 
replacement of a portion of the Coyote-Alamitos Canal siphon 
at Metcalf Road as a portion of the highway project for the 
U.S. 101 Bypass. The State will replace the siphon but 
enlargements must be paid for by the District. This project 
provides funds to pay for the incremental increase in cost. 

Evergreen Distribution System - This project includes funds 
to construct overflow spillways to allow the conveyance of 
water from the canal during periods of canal blockage or 
high inflow. 

McClellan Road Percolation Pond - This project provides funds 
for negotiation and acquisition of the necessary land for the 
McClellan Road Percolation Pond. 

Water Treatment Cost Center 


Penitencia Water Treatment Plant - This project will provide 
funds for the completion of construction of the Penitencia 
Water Treatment Plant including District liaison with the 
consultant and for construction inspection. Construction 
activities include construction of the clearwell tank and 
plant site landscaping. 

Rinconada Water Treatment Plant - Nearly all of the valves 
at the Rinconada Water Treatment Plant are air-operated. 

Two electric-driven air compressors operate these valves. 
During periods when commercial power is off, engine genera¬ 
tors cannot provide enough power to operate the air 
compressors. Further, the demand for air at times exceeds 
the capacity of either of the electric-driven air compres¬ 
sors. It is therefore necessary to provide an engine-driven 
air compressor. This will also provide backup for the entire 
system. 

Control System - Rinconada Water Treatment Plant - This 
project consists of minor technical improvements in the 
Rinconada Water Treatment Plant control system as well as 
control system alterations necessitated by changes to the 
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Rihconada Water Treatment Plant itself. Also included is 
complete documentation of previously developed software. 

Control System - Penitencia Water Treatment Plant - This 
project includes preparation and testing of the initial data 
acquisition software for the Penitencia Water Treatment 
Plant. The project also includes coordination of the com¬ 
puter system with the plant instrumentation (which is 
included in the Penitencia Water Treatment Plant project) 
and installation of the control system in the plant. 

Treated Water Transportation and Distribution Cost Center 

Mountain View Distributary - This project provides for pre¬ 
design liaison activities leading to possible water service 
to the Mountain View area. 

Evergreen Pipeline - During fiscal year 1973-74, construction 
work will be completed on this pipeline to deliver treated 
water from the Penitencia Water Treatment Plant to turnouts 
for San Jose Water Works and the City of San Jose. Total 
construction funds include the installation of telemetry 
devices and the purchase and the installation of flow meters. 

Evergreen Reservoir - This project provides funds for land 
acquisition including engineering descriptions, plats and 
right of way negotiations for property and access roads for 
eventual construction of the Evergreen Reservoir. 


CONSTRUCTION RESERVES 


In some of the flood control zones and in the water utility 
a construction reserve is provided. These reserves contain funds 
obtained from prior sales of bonds which will not be totally 
expended in the budget year, as is the case in the North Central 
Zone and the Water Utility, or consist of those funds which 
probably will not be expended but may be spent if work progresses 
faster than anticipated. This latter situation will normally 
depend on the consummation of an inter-agency agreement or deci¬ 
sion. In addition to the above-mentioned bond funds, reserves 
are contained for the following purposes. 

Northwest Zone 


$501,000 is contained for the possible construction of Barron 
Creek from Laguna Avenue to Gunn High School ($100,000), tide 
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gates in the Palo Alto flood basin ($400,000), and the 
purchase of real estate for Stevens Creek ($1,000). 

North Central Zone 


$4,500 is provided for the purchase of real estate for 
Calabazas Creek ($3,500) and San Tomas Creek ($1,000). 

Central Zone 

$2,237,500 is provided for a possible District contribution 
to the City of San Jose Park of the Guadalupe project 
($245,000), a contribution to the joint acquisition of prop¬ 
erty on Guadalupe Creek between Meridian Avenue and Camden 
Avenue with the City of San Jose ($150,000), possible con¬ 
struction of Los Gatos Creek from the Guadalupe River to 
San Carlos Street if the Corps of Engineers' findings on the 
Guadalupe River Basin Study indicate that it is proper to 
proceed with such construction ($1,600,000), construction of 
Alamitos Creek from the Guadalupe River confluence to Golf 
Creek if a cooperative agreement is concluded with the City 
of San Jose for joint acquisition of property for park and 
channel improvements ($150,000), possible purchases of real 
property on Alamitos Creek between Golf Creek and Bertram 
Road, on Calero Creek from Alamitos Creek to Calero Dam, and 
on Santa Teresa Creek from Calero Creek to the headwaters 
which may be necessitated by requests for advance right of 
way acquisition on these projects after adoption of the 
hearing plans ($90,000). Also included is $2,500 for pur¬ 
chase of right of way on Los Gatos Creek. 

East Zone 

$5,000 is provided for possible real estate acquisition 
on Berryessa Creek. In addition $395,079 is provided for 
construction work on Berryessa and Lower Silver Creeks. 

This latter amount will be spent upon those projects after 
a reanalysis of work to be done thereon. 

GOVERNMENTAL PROGRAM 

Basic Hydrology 

This is a continuing project of the District consisting, of 
data analysis collected under the basic data collection project. 
The analysis of the data will result in updating our current 
method of computing design flows and determine the concept of 
optimum reservoir operation rules of our existing reservoir 
system. 
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Basic Engineering 


This is a continuing project consisting of engineering 
research studies and analyses that result in improved engineering 
planning, design, construction, operation and maintenance of 
future District projects. This work is important to all aspects 
of District responsibilities and includes such efforts as the 
development and maintenance of an engineering standards and 
procedures manual, review and development of five-year schedules 
and longer periods for flood control and water supply planning 
and construction, and review of project financing capabilities 
and goals. In addition this project includes the development 
and documentation of computer programs of long-range benefit to 
the entire District. 

Basic Data Collection 


This project consists of collection of basic data relating 
to land surface elevations, amounts of rainfall, rates of evapo¬ 
ration, streamflow quantities, depth to groundwater, water quality 
and items of a similar nature gathered for the purpose of creating 
a historical log which can be used by present and future genera¬ 
tions in the analysis of District flood control and water supply 
problems. 

In 1962, the District employed a consultant to locate and 
evaluate available hydrologic data in and adjacent to Santa Clara 
County and recommend a data collection program. With changing 
needs and eleven more years of data, this previous work should be 
reviewed and the data collection program reevaluated. Emphasis 
will be on substitution, deletion, or addition of new facilities 
for an improved and more effective data collection program to 
meet the flood control and water supply needs. 

This project also includes the second year of collecting 
data pertaining to percolation rates in the South County stream 
channels. This information will allow an evaluation of methods 
for a water supply considering recharge versus surface distribu¬ 
tion. Winter flows in the stream channels will be gaged as well 
as the summer flows in the Madrone Channel. 

Geographic Names 

This project provides the time for District personnel to 
assist in assigning names to creeks and channels and for proces¬ 
sing them through the County and the federal government for 
approval. 
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Flood Insurance Liaison 


This project provides for the updating of flood maps and for 
liaison with cities or other jurisdictions relative to obtaining 
flood insurance. 

Implementation of Well Standards 

This project will pursue means for the implementation and 
enforcement of the recently developed standards for the construc¬ 
tion and abandonment of wells within Santa Clara County. 

Fish Assistance 

This project includes funds for the movement of fish from 
various waters in the District when it is necessary to dry up a 
facility for maintenance. This is a cooperative program with 
the California Department of Fish and Game and the County 
Department of Parks and Recreation. 

Community Employment Project 

This project provides for District participation in community 
employment programs. These programs are those sponsored by other 
governmental agencies to provide training or employment to the 
under-employed, unemployed, or those persons requiring a source 
of income to finish their education. Usually these programs will 
involve partial reimbursement from the sponsoring agency and do 
not normally involve persons holding a permanent full-time position 
or a fully-paid temporary help position. 


DIRECT AND RECOVERED DISTRICT COSTS 


Direct Costs 


The Governmental Program covers activities which benefit the 
District as a whole and, because of their long-term effect, are 
not properly chargeable to projects that are planned, constructed, 
maintained or operated in any given budget year. Such projects 
are in the category of research and development used as a basis 
for all present and future work programs of the District and 
commonly charged by other public agencies to the General Fund of 
such agencies. Consequently, the cost of the Governmental Program 
is directly charged to the District as a whole. 
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Fixed Assets, because of their long life, are also directly 
charged to the District. The total of the District's Fixed 
Assets Account is increased by approximately $30,000 when com¬ 
pared to the previous years' budget. The Structures and Improve¬ 
ments Account has been reduced by $55,000 as a result of the 
conclusion of the construction program at Almaden Expressway 
headquarters. This reduction, however, is offset by the proposed 
acquisition of a new gradall budgeted in the amount of $87,000. 
During the past four fiscal years, the District's maintenance 
equipment has had to be augmented by renting a large gradall. 

Work performed with the rented equipment proved to be most satis¬ 
factory. The purchase of the gradall will solve many of the 
District's maintenance problems on large streams and is.antici¬ 
pated to pay itself off, when compared when renting, within five 
years or less. 

The remainder of the Fixed Assets Accounts are approximately 
in balance with the previous years' budget. 

Recovered Costs 


The District Administration and Maintenance Programs, 
together with the Services and Supplies Account, constitute 
charges initially made against the District funds, but later 
spread as applied costs to the various programs and projects 
within the Flood Control Zones, Water Utility Cost Centers and 
the Equipment Working Capital Fund. These programs and costs 
are of a current nature and of immediate annual benefit. These 
expenses are spread to the projects in the other cost centers 
and to the Equipment Working Capital Fund on a labor dollar basis. 

The Services and Supplies Accounts, when compared to the 
previous years' budget, have been increased by more than $39,000. 
Experience during fiscal year 1972-73 has demonstrated that 
utilities were under-budgeted by almost $16,000 and communica¬ 
tions by about $9,650. Insurance coverage will be increased by 
$1,700. New data processing services of more than $12,000, when 
added to the above items, accounts for the $39,000 increase. 

The $12,000 increase in Data Processing Services consists of 
transferring $5,000 from the Governmental Program for debugging 
purposes and $7,000 for computer time associated with the com¬ 
puterized reporting of budget expenditures which will become 
effective at the start of fiscal year 1973-74. 
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PERSONNEL REQUIREMENTS 


In Administration and Finance a temporary buyer has been 
employed since May of 1972. It is now evident that this position 
should be made permanent. The filling of this position results 
in a corresponding reduction in temporary help within Administra¬ 
tion and Finance. 

In Maintenance and Operations it will be necessary to staff 
up for the maintaining and operating of the Penitencia Water 
Treatment Plant. This will require obtaining a Water Plant 
Chemist, a Gardener and a Plant Equipment Mechanic. The remainder 
of the personnel necessary to operate the Penitencia Plant will be 
provided by reclassification of four Pumping Plant Operators to 
Water Treatment Plant Operators. This reclassification comes as 
a result of converting the Vasona Pumping Plant to an automated 
facility controlled from the Rinconada Water Treatment Plant. It 
is also desirable that a Maintenance Foreman be added in Opera¬ 
tions and Maintenance. Such a position is needed to supervise 
and be responsible for the installation and maintenance of the 
various landscaping programs. The person filling this position 
would assist in the design and layout of new landscaping instal¬ 
lations, work up cost analyses on materials, equipment and labor 
for such installations and conduct related weed abatement programs 
In past years we have experienced difficulties in our weed abate¬ 
ment program. The person filling this position would supervise 
such activities. 


EQUIPMENT WORKING CAPITAL FUND 


The Equipment Working Capital Fund was established by the 
Board of Directors for the purpose of maintaining, operating and 
replacing three types of mobile equipment owned by the District. 
Type I equipment consists of sedans and pickup trucks; Type II 
equipment consists of heavy trucks; and Type III equipment con¬ 
sists of heavy operating equipment such as bulldozers, gradalls, 
draglines and other similar types of equipment used for the 
maintenance of District projects. The Equipment Working Capital 
Fund is self-supporting with all costs of the fund being charged 
as direct costs to various programs and projects in all District 
cost centers. The expenses of the Equipment Working Capital Fund 
will be recovered by a charge of mileage rates on Type I equip¬ 
ment, and hourly rate charges on Type II and Type III equipment. 
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BUDGET FORM 20.1 


NORTHWEST ZONE 


1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR 

LESS ENCUMBRANCES 

AVAILABLE CASH-BEGINNING OF YEAR 

ANTICIPATED REVENUE 

SECURED TAXES @ $ .18 (1) 

UNSECURED TAXES 

INTEREST 

OTHER ’ (2) 

TOTAL ANTICIPATED REVENUE 

TOTAL CASH AND REVENUE 

1,477,087 

49,556 

2,111,772 

229,760 


2,745,788 

310,936 

■R&QSm 

1,882,012 

2,412,169 

2,434,852 

1,146,858 

133,402 

73,971 

37,967 

1,189,188 

169,710 

95,000 

17,598 

1,277,925 

151,500 

90,000 

16,000 

1,265,803 

193,277 

90,887 

16,000 

1,392,198 

1,471,496 

1,535,425 

1,565,967 

2,819,729 

3,353,508 

3,947,594 

4,000,819 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 





ADMINISTRATION PROGRAM , 

90,661 

115,335 

146,601 

146,601 

PLANNING PROGRAM 

47,422 

93,084 

5,446 

5,446 

MAINTENANCE PROGRAM 

128,257 

262,503 

310,948 

310,948 

OPERATIONS PROGRAM 

44 




TOTAL SERVICES & SUPPLIES 

266,384 

470,922 

462,995 

462,995 

?FIXED ASSETS - CONSTR. PROGRAM 





STRUCTURES & IMPROVEMENTS 

184,559 

1,003,091 

2,197,697 

2,197,697 

EQUIPMENT 





TOTAL FIXED ASSETS 

184,559 

1,003,091 

2,197,697 

2,197,697 

DEBT SERVICES 

257,013 

252,058 

247.009 

247,009 

TOTAL EXPENDITURES 

707,956 

1,726,071 

2,907,701 

2,907,701 

OTHER CHARGES - OPERATING RESERVES 





CONSTRUCTION RESERVE 



501,000 

501,000 

APPROP. FOR CONTINGENCIES 


126,560 

179,360 

179,360 

GENERAL RESERVE 

2,111,773 

1,500,877 

359,533 

412,758 

TOTAL EXPENDITURES & RESERVE 

2,819,729 

3,353,508 

3,947,594 

4,000,819 


(1) General Purpose @ $.147 $1,020,400 

Bond Redemption @ .033 257,525 


Page 


( 2 ) 


Prior Year Taxes 
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NORTH CENTRAL ZONE 


BUDGET FORM 20.1 


1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR 

LESS ENCUMBRANCES 

AVAILABLE CASH-BEGINNING OF YEAR 
ANTICIPATED REVENUE 

SECURED TAXES @ $ .206 (1) 

UNSECURED TAXES 

INTEREST 

OTHER (2) 

TOTAL ANTICIPATED REVENUE 

TOTAL CASH AND REVENUE 

2,584,014 

30,665 

2,984,778 

1,243,748 

3,279,271 

951,537 

3,336,422 

1,340,304 

2,553,349 

1,741,030 

2,327,734 

1,996,118 

1,518,619 

102,169 

126,041 

46,355 

1,604,740 

135,385 

95,302 

3,809,311 

1,973,932 

121,000 

120,000 

3,806,200 

1,988,143 

154,982 

122,848 

3,806,200 

1.793.184 

5.644.738 

6.021,132 

6,072,173 

4,346,533 

7,385,768 

8,348,866 

8,068,291 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 





ADMINISTRATION PROGRAM 

113,910 

176,596 

167,459 

167,459 

PLANNING PROGRAM 

7,254 

5,247 

5,446 

5,446 

MAINTENANCE PROGRAM 

OPERATIONS PROGRAM 

236,259 

378,411 

347,298 

347,298 

TOTAL SERVICES & SUPPLIES 

FIXED ASSETS - CONSTR. PROGRAM 

357,423 

560,254 

520,203 

520,203 

STRUCTURES & IMPROVEMENTS 

EQUIPMENT 

501,130 

3,359,535 

5,067,324 

5,067,324 

TOTAL FIXED ASSETS 

501,130 

3,359,535 

5,067,324 

5,067,324 

DEBT SERVICES 




TliPI III M 

TOTAL EXPENDITURES 

OTHER CHARGES - OPERATING RESERVES 

1,361,755 

4,416,852 

6,078,200 

6,078,200 

CONSTRUCTION RESERVE 


1,723,154 

1,004,500 

. 1,004,500 

APPROP. FOR CONTINGENCIES 


373,795 

470,462 

470,462 

GENERAL RESERVE 

2,984,778 

871,967 

795,704 

515,129 

TOTAL EXPENDITURES & RESERVE 

4,346,533 

_ 

7,385,768 

8,348,866 

8,068,291 


(1) General Purpose @ $.127 

Bond Redemption @ .079 

(2) Prior Year Taxes 
Sale of Bonds 
Reimb. Agmt.-Campbell 


$1,238,267 

735,665 

23,000 

3,750,000 

33,200 


Page 
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BUDGET FORM 20.1 


CENTRAL ZONE 


1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR 

LESS ENCUMBRANCES 

AVAILABLE CASH-BEGINNING OF YEAR 
ANTICIPATED REVENUE 

SECURED TAXES @ $ .17 

UNSECURED TAXES 

INTEREST 

OTHER (1) 

TOTAL ANTICIPATED REVENUE 

TOTAL CASH AND REVENUE 

5,947,634 

193.781 

5,966,884 

432.824 

7,147,377 

426.663 

7,113,568 

431,336 

5.753.853 

5,534,060 

6,720,714 

6,682,232 

1,606,145 

135,146 

326,627 

160.566 

1,680,643 

174,719 

275,000 

120,000 

1,795,865 

150,000 

300,000 

20.000 

1,798,740 

179,583 

300,000 

20.000 

2,228,484 

2,250,362 

2,265,865 

2,298,323 

7,982,337 

7,784,422 

8,986,579 

8,980,555 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 





ADMINISTRATION PROGRAM 

170,364 

179,560 

183,897 

183,897 

PLANNING PROGRAM 

13,346 

8,773 

26,376 

26,376 

MAINTENANCE PROGRAM 

OPERATIONS PROGRAM 

198,429 

3.987 

257,260 

240,004 

240,004 

TOTAL SERVICES & SUPPLIES 

FIXED ASSETS - CONSTR. PROGRAM 

386,126 

445,593 

450,277 

450,277 

STRUCTURES & IMPROVEMENTS 

1,629,326 

6,274,329 

4,385,242 

4,385,242 

EQUIPMENT 





TOTAL FIXED ASSETS 

1,629,326 

6,274,329 

4,385,242 

4,385,242 

DEBT SERVICES 





TOTAL EXPENDITURES 

2,015,452 

6,719,922 

4,835,519 

4,835,519 

OTHER CHARGES - OPERATING RESERVES 





CONSTRUCTION RESERVE 



2,237,500 

2,237,500 

APPROP. FOR CONTINGENCIES 


226,417 

410,720 

410,720 

GENERAL RESERVE 

5,966,885 

838,083 

1,502,840 

1,496,816 

TOTAL EXPENDITURES & RESERVE 

7,982,337 

7,784,422 

8,986,579 

8,980,555 


(1) Prior Year Taxes 
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BUDGET FORM 20.1 


EAST-1 ZONE 
1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR 
LESS ENCUMBRANCES 
AVAILABLE CASH-BEGINNING OF YEAR 
ANTICIPATED REVENUE 

SECURED TAXES @ $ .23 

UNSECURED TAXES 
INTEREST 
OTHER 

TOTAL ANTICIPATED REVENUE 
TOTAL CASH AND REVENUE 


1,471,015 

1,378,405 

1,158,740 

172,558 

537,177 

135,641 

mVi 1 1 Hi 

841,228 

1,023,099 

962,730 

1,086,726 

1,206,266 

61,217 

100,496 

86,000 

79,388 

75,337 

59,000 

227,010 

16,000 

16,000 

1,330,345 

1,278,559 

1,367,266 

2,628,802 

2,119,787 

2,390,365 



986,573 


1,186,817 

109,393 

59,000 

16,000 


1,371,210 


2,357,783 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 





ADMINISTRATION PROGRAM 

316,203 

671,997 

654,186 

654,186 

PLANNING PROGRAM 

108,344 

54,941 

85,061 

85,061 

MAINTENANCE PROGRAM 

219,720 

254,773 

281,702 

281,702 

OPERATIONS PROGRAM 

318 




TOTAL SERVICES & SUPPLIES 

FIXED ASSETS - CONSTR. PROGRAM 

644,585 

981,711 

1,020,949 

1,020,949 

STRUCTURES & IMPROVEMENTS 

EQUIPMENT 

605,811 

628,000 

375,588 

375,588 

TOTAL FIXED ASSETS 

DEBT SERVICES 

605,811 

628,000 

375,588 

375,588 

TOTAL EXPENDITURES 

OTHER CHARGES - OPERATING RESERVES 

1,250,396 

1,609,711 

1,396,537 

1,396,537 

CONSTRUCTION RESERVE 



400,079 

400,079 

APPROP. FOR CONTINGENCIES 


88,280 

105,230 

105,230 

GENERAL RESERVE 

1,378,406 

421,796 

488,519 

455,937 

TOTAL EXPENDITURES & RESERVE 

2,628,802 

2,119,787 

2,390,365 

2,357,783 



Page 
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BUDGET FORM 20.1 


SOUTH ZONE 


1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING 

OF YEAR 

LESS ENCUMBRANCES 


AVAILABLE CASH-BEGINNING 

OF YEAR 

ANTICIPATED REVENUE 


SECURED TAXES @ $ 

.19 

UNSECURED TAXES 


INTEREST 


OTHER 

(1) 

TOTAL ANTICIPATED REVENUE 

TOTAL CASH AND REVENUE 




237,709 

168,693 

175,086 

189,464 

9,488 

15,194 

12,065 

5,702 

1,312,451 

1,087,629 

1,509,090 

1,297,989 

1,746,799 

1,466,682 


198,937 

12,000 

5,000 

1.357.766 


1,612,576 


78,516 

39,643 


38,873 


202,762 

14,639 

5,000 

1,357,766 


1,580,167 


1,619,040 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 

ADMINISTRATION PROGRAM 
PLANNING PROGRAM 
MAINTENANCE PROGRAM 
OPERATIONS PROGRAM 
TOTAL SERVICES & SUPPLIES 
FIXED ASSETS - CONSTR. PROGRAM 
STRUCTURES & IMPROVEMENTS 
EQUIPMENT 
TOTAL FIXED ASSETS 
DEBT SERVICES 
TOTAL EXPENDITURES 

OTHER CHARGES - OPERATING RESERVES 
CONSTRUCTION RESERVE 
APPROP. FOR CONTINGENCIES 
GENERAL RESERVE 
TOTAL EXPENDITURES & RESERVE 


60,312 

4,653 

43,214 


1,414,279 


1,522,458 


224,341 


1,746,799 


(1) Prior Year Taxes 

Advances from District 
Advances from District (Reimbursed by 
the Department of Water Resources) 


94,136 

15,112 

66,120 


1,160,680 


1,336,048 


77,568 

11,752 

51,729 



1,428,091 


1,569,140 

43,436 


77,568 

11,752 

51,729 


141,049 

1,428,091 


1,428,091 


1,569,140 

49,900 


32,452 

98,182 


1,466,682 1,612,576 1,619,040 


$ 2,000 

79,900 


1,275,866 
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BUDGET FORM 20.1 


DESCRIPTION 


ESTIMATED CASH-BEGINNING OF YEAR 
LESS ENCUMBRANCES 
AVAILABLE CASH-BEGINNING OF YEAR 
ANTICIPATED REVENUE 

SECURED TAXES @ $_ .18 

UNSECURED TAXES 

INTEREST 

OTHER 

TOTAL ANTICIPATED REVENUE 
TOTAL CASH AND REVENUE 


SERVICES & SUPPLIES 

ADMINISTRATION PROGRAM 
PLANNING PROGRAM 
MAINTENANCE PROGRAM 
OPERATIONS PROGRAM 
TOTAL SERVICES & SUPPLIES 
FIXED ASSETS - CONSTR. PROGRAM 
STRUCTURES & IMPROVEMENTS 
EQUIPMENT 

TOTAL FIXED ASSETS 
DEBT SERVICES 
TOTAL EXPENDITURES 

OTHER CHARGES - OPERATING RESERVES 
CONSTRUCTION RESERVE 
APPROP. FOR CONTINGENCIES 
GENERAL RESERVE 
TOTAL EXPENDITURES & RESERVE 


EAST-2 ZONE 


1973-74 BUDGET 


ACTUAL 

APPROVED 

REQUESTED 

FINAL 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


29,909 

1,549 

2,494 

2,695 

29.909 

1.549 

2.494 

2.695 

17,507 

811 

1,744 

377 

17,967 

826 

100 

18,506 

500 

500 

19,360 

445 

500 

20,439 

18,893 

19,506 

20,305 

50,348 

20,442 

22,000 

23,000 


EXPENDITURE SUMMARY 


1,144 

18,537 

22,000 

23,000 

1,144 

18,537 

22,000 

23,000 

47,654 




47,654 




48,798 

18,537 

22,000 

23,000 

1,550 

1,905 



50,348 

20,442 

22,000 

23,000 
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i 

ACTUAL 

APPROVED 

REQUESTED 

FINAL | 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 I 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR. 

5,114,819 

! 14,347,845 

12,880,000 

14,217,767 1 

LESS ENCUMBRANCES 

- 

728,414 

5,050,000 

6,424,496 

AVAILABLE CASH BEGINNING OF YEAR 

5,114,819 

13,619,431 

7,830,000 

(1) 7,793,271 ‘ 

ANTICIPATED REVENUE 

SECURED TAXES 

ZONE R-l (L & I) (?) $ 

WATER FUND (L & I) @ $ .069 

2,187 

1,949,780 

2,093,877 

2,222,106 

2,239,418 

ZONE W-3 (L) 3 $ .370 

54,860 

80,102 

84,909 

84,531 

ZONE W-4 (L & I) @ $ .017 

414,811 

485,511 

515,281 

519,620 

CSCVWCD DEBT SERV(L)@ $ .020 

3,713 

3,377 

3,970 

3,388 

INTEREST 

323,943 

652,100 

524,000 

524,000 

OTHER 

15,731,427 

7,281,073 

7,468,516 

(2) 7,479,026 

TOTAL ANTICIPATED REVENUE 

18,480.721 

10,596,040 

10,818,782 

10,849,983 

TOTAL CASH AND REVENUE 

23,595,540 

24,215,471 

18,648,782 

18,643,254 

L & I = LAND AND IMPROVEMENTS 

L = LAND 

ONLY 




EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 

ADMTNTSTRATTON PROGRAM 

743,945 

984,193 

935,244 j 

PLANNING PROGRAM 

322,025 

441,642 

428,629 j 

MAINTENANCE PROGRAM 

734,138 

912,139 

913,164 

OPERATIONS PROGRAM 

4,102,025 

4,809,380 

5,315,621 

TOTAL SERVICES & SUPPLIES 

5,902,133 

7,147,354 

7,592,658 

FIXED ASSETS - CONSTR. PROGRAM 




STRUCTURES & IMPROVEMENTS 

816,371 

9,574,451 

2,250,782 

EQUIPMENT 

40,643 

200,500 

64,225 

TOTAL FIXED ASSETS 

857,014 

9,774,951 

2,315,007 

DEBT SERVICE 

2,488,547 

2,597,571 

2,510,282 

TOTAL EXPENDITURES 

9,247,694 

19,519,876 

12,417,947 

OTHER CHARGES & OPERATING RESERVE 




REPLACEMENT FUND RESERVE 

396,576 

513,982 

513,982 

CONSTRUCTION RESERVE 

9,822,940 

1,333,210 

879,425 

Al’PROP. FOR CONTINGENCIES 

- 

1,537,158 

1,241,700 

GENERAL RESERVE 

4,128,330 

1,311,245 

3,595,728 

TOTAL EXPENDITURES & RESERVE 

23,595,540 

24,215,471 

18,648,782 

■ ..... i - - —— 


(1) Excludes $5,653,000 held in Trust for Refunding 
Bond Transactions. 

(2) Total of Lines 7, 9 & 11 from Memo of Income 
and Costs on the following page. 


935,244 

428,629 

913,164 

5,315,621 


7,592,658 

2,250,782 

64,225 


2,315,007 

2,510,282 


12,417,947 

513,982 

879,425 

1,241,700 
















































BUDGET FORM 21 


WATER UTILITY ENTERPRISE FUND 
1973-74 BUDGET 

MEMORANDUM OF INCOME AND COSTS 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


INCOME 


ESTIMATED CASH-BEGINNING OF YEAR 

5,114,819 

14,347,845 

12,880,000 

14,217,767 

1 

LESS ENCUMBRANCES 

- 

728,414 

5,050,000 

6,424,496 

2 

AVAILABLE CASH-BEGINNING OF YEAR 

5,114,819 

13,619,431 

7,830,000 

’.I) 7,793,271 

3 

ANTICIPATED REVENUE 






OPERATING INCOME 






GROUNDWATER CHARGES 

4,010,239 

4,068,000 

4,180,000 

4,180,000 

4 

SURFACE WATER CHARGES 

123,747 

123,250 

130,600 

130,600 

5 

TREATED WATER CHARGES 

2,613,636 

2,863,500 

3,054,000 

3,054,000 

6 

TOTAL OPERATING INCOME 

6,747,622 

7,054,750 

7,364,600 

7,364,600 

7 

NON-OPERATING INCOME 






INTEREST ON INVESTMENTS 

323,943 

652,100 

524,000 

524,000 

8 

REFUNDS ON ADVANCES 

- 

57,750 



9 

AD VALOREM TAXES 

2,425,351 

2,662,867 

2,826,266 

2,846,957 

10 

OTHER 

8,983,805 

168,573 

103,916 

114,426 

11 

TOTAL NON-OPERATING INCOME 

11,733,099 

3,541,290 

3,454,182 

3,485,383 

12 

TOTAL CASH AND REVENUE 

23,^95,540 

24,215,471 

18,648,782 

18,643,254 

13 


COSTS 


EXPENDITURES 





RAW WATER 

4,680,825 

5,726,672 

5,721,971 

5,721,971 

TREATED WATER 

942,617 

1,074,218 

1,494,271 

1,494,271 

ACCOUNTS PAYABLE 

- 

- 

- 

- 

IN-COUNTY CREDIT 

278,691 

346,464 

376,416 

376,416 

BOND INTEREST-DEBT SERVICE 

1.338.909 

1.801,571 

1.774.282 

1,774,282 

TOTAL EXPENSE 

7.241.042 

8.948,925 

9,366,940 

9,366,940 

FIXED ASSETS 





CONSTRUCTION 

816,371 

9,574,451 

2,250,782 

2,250,782 

EQUIPMENT 

40.643 

200.500 

64,225 

64,225 

TOTAL FIXED ASSETS 

857.014 

9.774,951 

2,315,007 

2,315,007 

BOND REDEMPTION 





BOND PRINCIPAL-DEBT SERVICE 

1,149,638 

796,000 

736,000 

736,000 

TOTAL EXPENDITURES 

9,247,694 

19,519,876 

12,417,947 

-K, 417,947” 

OPERATING RESERVE 

14,347,846 

4,695,595 

6,230,835 

(1) 6,225,307 

TOTAL EXPENDITURES & RESERVE 

23,595,540 

24,215,4^1 

18,648,782 

18,643,254 


14 

15 

16 

17 

18 

19 

20 
21 
22 


■23 

24 

25 


(1) Excludes $5,653,000 held in Trust for Refunding 
Bond Transactions. 
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BUDGET FORM 20.3 


DISTRICT COST CENTER 
1973-74 BUDGET 



ACTUAL 

APPROVED 

REQUESTED 

FINAL 

DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF YEAR 
LESS ENCUMBRANCES 

LESS TRANSFERS TO OTHER FUNDS 
AVAILABLE CASH-BEGINNING OF YEAR 

ANTICIPATED REVENUE 

SECURED TAXES @ $ -02 

UNSECURED TAXES 

INTEREST 

OTHER (1) 

TOTAL ANTICIPATED REVENUE 

TOTAL CASH AND REVENUE 

2,608,854 

986,523 

1,025,124 

1,591,373 

101,488 

2,136,809 

109,901 

2,352,077 

163,287 

597,207 

1,489,885 

2,026,908 

2,188,790 

589,448 

56,355 

114,760 

657,128 

624,800 

73,706 

112,023 

588,772 

669,531 

65,000 

80,000 

397,579 

671,794 

80,059 

80,000 

397,579 

1,417,691 

1,399,301 



2,014,898 

2,889,186 

3,239,018 

3,418,222 


EXPENDITURE SUMMARY 


SALARIES & EMPLOYEE BENEFITS 

3,546,237 

3,987, 373 

4,366,177 

4,366,177 

SERVICES AND SUPPLIES 

517,722 

715,146 

776,068 

776,068 

FIXED ASSETS 

218.795 

211.462 

250.031 

250.031 

TOTAL DISTRICT FUNDING 

4,282,754 

4,913,981 

5,392,276 

5,392,276 

LESS REIMBURSED COSTS 





DISTRICT ADMIN. PROGRAM 

(1,271,350) 

(1,797,591) 

(1,961,487) 

(1,961,487) 

DISTRICT MAINTENANCE PROGRAM 

( 45,690) 

( 58,443) 

( 66,228) 

( 66,228) 

APPLIED SERVICES & SUPPLIES 

( 326,725) 

( 397,735) 

( 424,091) 

( 424,091) 

DIRECT PROJECT LABOR 


im ETtWTTfclM 


iniCcliniinl 

TOTAL REIMBURSED COSTS 

(3,872,962) 

(4,384,470) 

(4,785,986) 

(4,785,986) 

DISTRICT EXPENDITURES 





FIXED ASSETS 





STRUCTURES & IMPROVEMENTS 

130,238 

80,657 

37,211 

37,211 

EQUIPMENT 

88,557 

131,443 

217,102 

217,102 

TOTAL FIXED ASSETS 

218,795 


254,313 

254,313 

GOVERNMENTAL PROGRAM 


HRwHiS 

351.977 

351.977 

TOTAL DISTRICT EXPENDITURES 

409,792 

529,511 

606,290 

606,290 

OTHER CHARGES - OPERATING RESERVES 





CONSTRUCTION RESERVE 





APPROP. FOR CONTINGENCIES 


1,000,000 

1,380,766 

1,380,766 

GENERAL RESERVE 

1,605,106 

1,359,675 

1,251,962 

1,431,166 

TOTAL EXPENDITURES AND RESERVE 

2,014,898 

2,889,186 

3,239,018 

3,418,222 


PERMANENT POSITIONS 

242 

269 

273 

273 


(1) Prior Year Taxes $ 10,000 

Agmt. County Road Working Capital Fund 24,106 

PL 566 Reimbursement 250,000 

East-1 Zone 91,473 


East-2 Zone 


22,000 
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BUDGET FORM 24-A 

DISTRICT BUDGET 
1973-74 BUDGET 

FIXED ASSET ACCOUNTS 
DISTRICT 


ACCOUNT 

DESCRIPTION 

ACTUAL 

1971-72 

APPROVED 

1972-73 

REQUESTED 

1973-74 

FINAL 

1973-74 

1300 

STRUCTURES AND IMPROVEMENTS 

130,238 

80,019 

32,929 

32,929 

1401 

OFFICE EQUIPMENT 

43,690 

13,546 

11,820 

11,820 

1402 

AUTOMOTIVE EQUIPMENT 

5,337 

4,700 

18,563 

18,563 

1403 

COMMUNICATIONS EQUIPMENT 

7,970 

4,836 

15,420 

15,420 

1404 

HYDROLOGIC EQUIPMENT 

8,523 

12,560 

15,200 

15,200 

1405 

WATER MEASURING EQUIPMENT 

2,529 

4,000 

11,500 

11,500 

1406 

OTHER EQUIPMENT 

20,508 

78,138 

128,123 

128,123 

1407 

OFFICE FURNITURE 


13,663 

16,476 

16,476 


TOTAL 

218,795 

211,462 

250,031 

250,031 
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BUDGET FORM 23-A 


DISTRICT SUMMARY 
1973-74 BUDGET 

SERVICES AND SUPPLIES ACCOUNTS 


ACCOUNT 

DESCRIPTION 

ACTUAL 

1971-72 

APPROVED 

1972-73 

REQUESTED 

1973-74 

FINAL 

1973-74 

6100 

COMMUNICATIONS 

36,238 

22,032 

31,509 

31,509 

6510 

INSURANCE-WORKMENS COMPENSATION 

29,155 

31,920 

34,920 

34,920 

6520 

INSURANCE-OTHER 

7,457 

4,800 

3,500 

3,500 

7200 

MAINTENANCE-SERVICES 

21,321 

52,881 

44,548 

44,548 

7400 

MATERIALS AND SUPPLIES 

22,655 

24,480 

27,600 

27,600 

7700 

MEMBERSHIPS 

3,277 

4,022 

4,322 

4,322 

7810 

OFFICE EXPENSE-GENERAL SUPPLIES 

13,580 

23,744 

25,213 

25,213 

7820 

OFFICE EXPENSE-REPRO. SUPPLIES 

8,799 

13,840 

14,435 

14,435 

7830 

OFFICE EXPENSE-PRINTING & BINDING 

11,972 

17,500 

20,035 

20,035 

7840 

OFFICE EXPENSE-POSTAGE 

4,740 

5,560 

7,560 

7,560 

8020 

CONTRACT SERVICES-AUDITING 

11,750 

13,840 

14,250 

14,250 

8030 

CONTRACT SERVICES-DATA PROCESSING 

26,987 

32,800 

44,000 

44,000 

8050 

CONTRACT SERVICES-LEGAL 

15,894 




8060 

CONTRACT SERVICES-OTHER 

10,450 

26,440 

18,279 

18,279 

8100 

PUBLICATION FEES & LEGAL NOTICES 

494 

2,500 

4,000 

4,000 

8420 

LEASE EXPENSE-EQUIPMENT 

25,732 

27,850 

34,838 

34,838 

8600 

SMALL TPOLS & INSTRUMENTS 

25,337 

9,832 

13,033 

13,033 

8610 

SMALL TOOLS & INSTRUMENTS-SURVEY 

3,064 

4,826 

4,569 

4,569 

8710 

SPECIAL EXPENSE-EDUCATION 

8,076 

12,145 

12,200 

12,200 

8730 

SPECIAL EXPENSE-OTHER 

5,599 

8,049 

8,100 

8,100 

9110 

TRANS & TRAVEL-PUBLIC, LODG/MEALS 

8,174 

12,040 

12,100 

12,100 

9130 

TRANS & TRAVEL-DIRECTORS EXPENSE 

5,521 

4,500 

4,500 

4,500 

9300 

UTILITIES 

12,542 

17,134 

33,080 

33,080 


TOTAL 

318,814 

372,735 

416,591 

416,591 


SERVICES AND SUPPLIES - DIRECT PROJECT CHARGES 


1150 INVENTORY OF MATERIALS & SUPPLIES 

7,911 

25,000 

7,500 

7,500 


GOVERNMENTAL PROGRAM 

190,997 

317,411 

351,977 

351,977 


TOTAL SERVICES AND SUPPLIES 

517,722 

715,146 

776,068 

776,068 
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ACCOUNT 


DESCRIPTION 


ACTUAL 

1971-72 


APPROVED 

1972-73 


REQUESTED 

1973-74 


FINAL 

1973-74 


5110 

PERMANENT POSITION SALARIES 

2,976,063 

3,373,794 

3,658,856 

3,658,856 

5120 

TEMPORARY EMPLOYEES SALARIES 

145,695 

125,522 

133,825 

133,825 

5130 

OVERTIME SALARIES 

74,016 

88,137 

140,353 

140,353 

5140 

DIRECTORS FEES 

14,500 

19,950 

19,950 

19,950 

5210 

RETIREMENT BENEFITS 

247,385 

279,688 

310,272 

310,272 

5230 

GROUP INSURANCE 

88,578 

100,282 

102,921 

102,921 


TOTAL 

3,546,237 

3,987,373 

4,366,177 

4,366,177 


NO. OF PERMANENT POSITIONS 


242 


(266+3)269 


273 


273 






























BUDGET FORM 25 


DISTRICT BUDGET 
1973-74 BUDGET 

OTHER CHARGES - OPERATING RESERVE 


DESCRIPTION 

ACTUAL 

1971-72 

APPROVED 

1972-73 

REQUESTED 

1973-74 

FINAL 

1973-74 

CONSTRUCTION RESERVE 





APPROPRIATION FOR CONTINGENCIES 


1,000,000 

1,380,766 

(1)1,380,766 

GENERAL RESERVE 

1,591,374 

1,359,675 

1,251,962 

1,431,166 

TOTAL 

1,591,374 

2,359,675 

2,632,728 

2,811,932 


(1) $ 25,000 Self-insurance Reserve Fund 

79,900 Contingencies due to State Programs 
1,275,866 Loans to the South Zone under PL 566 
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BUDGET FORM 20.4 


EQUIPMENT WORKING CAPITAL FUND 
1973-74 BUDGET 




ACTUAL 

APPROVED 

REQUESTED 

FINAL 


DESCRIPTION 

1971-72 

1972-73 

1973-74 

1973-74 


REVENUE SUMMARY 


ESTIMATED CASH-BEGINNING OF 

YEAR 

180,187 

276,402 

267,884 

300,801 

LESS ENCUMBRANCES 


42,472 



24.268 

AVAILABLE CASH-BEGINNING OF 

YEAR 

137,715 

276,402 

267,884 

276,533 

ANTICIPATED REVENUE 






CLASS I EQUIPMENT 


151,662 

162,516 

173,062 

173,062 

CLASS II EQUIPMENT 


56,399 

54,810 

45,580 

45,580 

CLASS III EQUIPMENT 


77,778 

64,096 

80,022 

80,022 

INTEREST 


10,209 

12,500 

13,500 

13,500 

OTHER 

(1) 

19,358 

14,900 

16,550 

16,550 

TOTAL ANTICIPATED REVENUE 


315,406 

308,822 

328,714 

328,714 

TOTAL CASH AND REVENUE 


453,121 

585,224 

596,598 

605,247 


EXPENDITURE SUMMARY 


SERVICES & SUPPLIES 

ADMINISTRATION PROGRAM 

PLANNING PROGRAM 





MAINTENANCE PROGRAM 

OPERATIONS PROGRAM 

147,834 

179,954 

199,400 

199,400 

TOTAL SERVICES & SUPPLIES 

FIXED ASSETS 

STRUCTURES & IMPROVEMENTS 

147,834 

179,954 

199,400 

199,400 

EQUIPMENT 

28.885 

83.130 

221,359 

221,359 

TOTAL FIXED ASSETS 

28,885 

83,130 

221,359 

221,359 

TOTAL EXPENDITURES 

OTHER CHARGES - OPERATING RESERVE 

CONSTRUCTION RESERVE 

176,719 

263,084 

420,759 

420,759 

APPROP. FOR CONTINGENCIES 


50,000 

43,100 

43,100 

REPLACEMENT FUND RESERVE 


272.140 

132,739 


TOTAL EXPENDITURES AND RESERVE 

453,121 

585,224 

596,598 

605,247 


(1) Sale of Vehicles 
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BUCGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PRCJECT 


1973-74 BUDGET 


*** PROJECT NAME *** 

1 

PRCJ NC I 

i 

LABGR | 

CONTRACT I 
SERVICES 1 

MAT ER IAL / | 
SUPPLIES | 

LAND/ 1 

EQUIPMENT | 

INTRA-DI ST | 
EQUIPMENT | 

TOTAL 

CORPS OF ENGR-GUADALUPE R E TAL 

1 

060CC0 | 

I 

1 

1 

23,211 I 

-1 

1 

! 

16,000 I 

1 

1 

1 

2, 000 | 

1 

1 

1 

--- | 

1 

1 

655 | 

41 ,866 

P/S BAY FRONT LEVEES 

1 

060001 i 

1 

10 ,508 I 

11,000 j 

1 

1 

1 

1 

1 

2 88 | 

21 ,796 

P/S PAJ ARO R IVER C OF E 

1 

0600C4 1 

1 

15,009 I 

1 

5,300 | 

1 

O 

o 

o 

I 

1 

I 

1 

432 1 

i 

21 ,741 

HATER CONTROL SYSTEMS 

1 

060C64 | 

1 

232 ,606 1 

I 

30,600 | 

1 

9,000 | 

i 

8,026 1 

280 ,232 


PROGRAM TOTAL 281 ,334 62,900 12, 000 9,401 365 ,635 
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BUDGET FORM 11 
FCA-22B 


C C ST CENTER SUNDRY BY PRO OF AM 


l *573-74 BUDGET 


NORTHWEST ZONE 

FRCGRAM 

SUMMARY 



1 



*** PROGRAM *** 

1 1 

I LABOR | 

CONTRACT | 
SERVICES | 

MATERIAL/ I 
SUPPLIES | 

LAND/ | 

EQUIPMENT | 

__ 1 

IN TRA-D 1ST 
EQUIPMENT 

1 

J 

TOTAL 

ADMINISTRATION I INCL . DEBT SERVICE) 

1 —— j 

1 1 

1 1 

| 1 11 ,638 | 

278,636 I 

-— — 1 

1 

1 

1 

1 

1 

1 

1 

1 

3,336 

1 

1 

| 393 

1 

,610 

PL ANN ING 

1 2 ,624 | 

2,750 | 

1 

1 

1 

72 

! 5 

I 

,446 

CONSTRUCT ION 

i 1 

I 197 ,882 | 

1,149,300 | 

1 

1 

I 

844,600 | 

I 

5,915 

1 2,197 

| 

,697 

MA INT ENANCE 

1 73 ,430 1 

210,000 i 

16, 600 1 

1 

i 

1C,918 

1 310 

,948 


TOTAL EXPENDITURES 385,574 1,640,686 16, 600 844, 600 20,241 2 ,907 ,701 
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BUDGET FORM 10 
FCA-23A 

' NORTHWEST ZONE 

*** PROJECT NAME *** 


I ORDINANCE ADMINISTRATION 
I INSURANCE 

I ADMINISTRATIVE PROJECTS 
I UNPLANNED STUDIES 
I STEVENS CREEK RES. 

TOTAL ADMINISTRATION PROGRAM 

I 

I DEBT SERVICE 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

ADMINISTRATION PROGRAM 


1 

PROJ NO | 

__I 

1 

LABOR I 

.. Illr | 

CONTRACT 

SERVICES 

1 

1 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LANO/ t 

EQUIPMENT | 

INTRA-DI ST I 
EQUIPMENT I 

TOTAL 

1 

1 

010001 I 

1 

^ 1 

1 

1 

76,516 1 

| 

10,200 

1 

1 

1 

I 


1 

1 

1 

1 

I 

1 

1 

1 

1 

1 

2,252 I 

88,968 

Cl 0005 | 

1 

1 

1 

20,238 

1 

1 

I 


1 

1 

1 

1 

1 

1 

1 

20,238 

010006 | 
i 

31.812 1 

1 


1 

1 

1 


1 

1 

1 

1 

1 

1 

1 

989 | 

i 

32,801 

1 

010009 ) 

3,310 I 

1 


1 

1 

1 


1 

1 

1 

1 

1 

95 I 

1 

3,405 

010091 I 

i 

1,189 

1 

1 


1 

1 

1 

1 

1 

i 

1,189 


111,638 

31,627 





3,336 

146,601 

1 

010099 | 

1 

1 

247,009 

1 

1 


1 

1 

1 

1 

1 

1 

247,009 


111,638 278,636 3,336 393,610 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 



NORTHWEST ZONE 


PLANNING 

PROGRAM 






i 


CONTRACT I 

MATERIAL/ I 

LAND/ I 

INTRA-D1ST 

*** PROJECT NAME 

*** 

PROJ NO | 

LABOR I 

SERVICES I 

SUPPLIES | 

EQUIPMENT | 

EQUIPMENT 

P/S BAY FRONT LEVEES 


1 

1 

010004 1 

2,624 1 

2,750 I 

“ 1 
i 
i 
i 

"-* " 1 

1 

1 

72 


PROGRAM TOTAL 


2,624 2,750 


72 


TOTAL 


5,446 


5,446 
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BUDGET FORM 1C 
FCA-23A 


NORTHWEST ZONE 


*** PROJECT NAME 

PRCJ NC 

ADOBE CREEK 

OiOCIO 

BARRON CREEK 

010C12 

MATAOERO CREEK 

010021 

PERM AN ENTE CREEK 

010024 

STEVENS CREEK 

010029 

PALO ALTO FLOOD BASIN 

010039 


PRCGRAM SUMMARY BY PROJECT 

CCKSTRUCTICN PROGRAM 


LABOR | 

CONTRACT | 
SERVICES 1 

MATERIAL/ 1 
SUPPLIES 1 

i 

70,954 | 

595,400 | 


21 ,978 | 

i 

173,100 1 


17 ,283 | 

2,300 I 


3 ,347 1 

1 

3,200 I 


1 

44 ,603 | 

j 

14,150 | 


39,717 | 

361,150 I 



1973-74 BUDGET 


LAND/ 

1 

INTRA-DIST 

1 


EQUIPMENT 

1 

EQUIPMENT 

1 

TCTAL 


36, 

475 | 

2,119 

1 

1 

704 

,948 

45, 

1 

475 | 

1 

6 54 

1 

1 

1 

241 

,207 


1 

1 

1 

514 

1 

1 

1 

20 

,097 

100, 

1 

500 | 

1 

57 

1 

1 

1 

107 

,144 

586, 

925 | 

1 

1 ,345 

1 

1 

1 

647 

,02 3 

75, 

1 

225 I 

1 ,186 

1 

1 

477 

,278 


PROGRAM TOTAL 


197,882 1,149,30C 


844,600 


5,915 2 ,197 ,697 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


NORTHWEST ZONE 


MAINTENANCE 

PROGRAM 







1 

1 

CONTRACT | 

MATERIAL/ 

1 

LAND/ | 

INTRA-DIST t 


| *** PROJECT NAME *** 

PROJ NO | 

LABOR | 

1 

SERVICES I 

SUPPLIES 

1 

EQUIPMENT | 

EQUIPMENT 1 

TOTAL 

1 FLCOD CONTROL FACILITIES - GENERAL 

1 

010008 | 

i 

i 

16,496 | 

1 

1 

1 

3,000 I 

3,000 

1 

1 

I 

1 

1 

1 

1 

1 

1 

860 | 

23,356 

1 ADOBE CREEK 

1 

01001C | 

I 

1 

4,988 | 

| 

1 

22,000 I 

3,000 

I 

1 

1 

1 

1 

It 492 | 

31 ,480 

| BARRGN CREEK 

010012 | 
i 

3,741 | 

I 

9,000 I 

500 

1 

1 

1 

1 

1 

664 ] 

13,905 

1 HALE CREEK 

1 

010016 | 

1,247 | 

1 

l 

lt500 l 

100 

1 

1 

1 

1 

1 

178 | 

3,025 

i MAGDALENA CREEK 

010020 | 

1 

623 | 

1 

1,500 1 

100 

1 

1 

1 

1 

1 

24 | 

2,247 

1 MATADERO CREEK 

010021 1 

1 

4,364 | 

17,000 | 

l 

1,000 

1 

1 

I 

1 

1 

1 

948 | 

23,312 

| PERMANENTE DIVER. CHANNEL 

010023 | 

i 

4,988 I 
| 

11,000 1 

1,200 

1 

1 

1 

1 

1 

2,712 1 

19,900 

| PERMANENTE CREEK 

010024 | 

14,091 | 

54,000 1 

3,100 

1 

1 

1 

1 

1,842 I 

73,033 

| SAN FRANCISQUITO CREEK 

010028 | 

1 

7,623 I 

1 

1 

18,000 I 

1,300 

1 

I 

1 

1 

399 | 

27,322 

1 STEVENS CREEK 

1 

010029 | 

i 

11,388 | 

! 

60,000 | 


1 

1 

1 

1 

1 

1,414 1 

72,802 

1 DEER CREEK 

I 

010034 | 

i 

1 

623 1 

| 

I 

500 I 

100 

1 

1 

1 

1 

1 

24 I 

1 ,247 

| STANFORD CHANNEL 

010038 t 

1 

623 | 

1 

2,500 1 

200 

1 

1 

1 

1 

1 

154 | 

3,477 

T PALO ALTO FLOOD BASIN 

010039 I 

2,635 | 

1 

10,000 I 

3,000 

1 

1 

1 

1 

I 

207 | 

15,842 

PROGRAM TOTAL 


73,430 

210,000 

16,600 



10,918 

310,948 
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BUOGET FORM 11 
FCA-23B 


COST CENTER SUMMARY BY PROGPAM 


1973-74 B DOC E T 


NORTH CENTRAL ZONE 

*** PROGRAM *** 

FFCGRAM 

1 

1 LABOR 

SUMMARY 

CONTRACT I 
SERVICES 1 

MATERIAL/ 1 
SUPPLIES 1 

LAND/ 

EQUIPMENT 

IN TRA-DI ST 
EQUIPMENT 

ACM IN 1STR AT ION ( INCL . OEBT SERVICE) 

1 - 

1 

1 127,122 

-j 

1 

1 

527,212 I 

I 

- 1 

1 

1 

1 

1 


3,798 

PL ANN ING 

1 2 ,624 

2,750 I 

1 

1 


72 

CONSTRUCT ION 

1 

1 460 ,723 

3,914,375 | 

I 

1 

678, 150 

14,076 

MAINTENANCE 

1 

I 95 ,789 

I 

215,700 I 

1 

18,100 I 


17,709 


TOTAL EXPENDITURES 686 ,259 4,660»037 IE, 100 678, 150 35,655 


TOTAL 


658 ,132 
5 ,446 
5,067,324 
347 ,298 


6,078,200 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


NORTH CENTRAL 

ZONE 

ADMINISTRATION PROGRAM 







*** PROJECT NAME *** 

PROJ NO 

1 

LABOR 1 

CONTRACT 

SERVICES 

1 

1 

MATERIAL/ 

SUPPLIES 

1 

1 

LAND/ | 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT I 

TOTAL 

ORDINANCE ADMINISTRATION 

020001 

1 

1 

89,545 1 

1 

12,200 

1 

1 

1 

1 

1 


1 

1 

I 

1 

1 

1 

1 

1 

1 

2,649 | 

I 

104,394 

INSURANCE 

020005 

1 

1 

24,339 

1 

1 


1 

1 

1 

1 

1 

1 

1 

1 

24,339 

ADMINISTRATIVE PROJECTS 

020C06 

1 

34,267 I 

i 


1 

1 

1 


1 

1 

1 

1 

1 

1 

1,054 I 

i 

35,321 

UNPLANNED STUDIES 

020009 

3,310 1 


I 


1 

1 

1 

95 1 

3,405 

TOTAL ADMINISTRATION PROGRAM 


127,122 

36,539 





3,798 

167,459 

OEBT SERVICE 

020099 

1 1 

1 1 

490,673 

1 

1 


1 

1 

1 

1 

1 

1 

490,673 


PROGRAM TOTAL 


127,122 527,212 


3,798 658,132 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUOGET 


NORTH CENTRAL ZONE PLANNING PROGRAM 



1 

1 

CONTRACT I 

MATERIAL/ 

1 LAND/ 

INTRA-DIST | 


*** PROJECT NAME *** 

PROJ NO | 

LABOR I 

i 

SERVICES I 

SUPPLIES 

I EQUIPMENT 

EQUIPMENT | 

TOTAL 

BAY FRONT LEVEES 

i 

1 

020004 | 

- 1 

i 

i 

2,624 | 

2,750 t 


1 - 

1 

1 

1 

i 

i 

72 1 

5,446 


PROGRAM TOTAL 


2,624 2,750 


72 5,446 
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BUOGET FORM 1C 
FCA-23A 

NORTH CENTRAL 

*** PROJECT NAME *** 


CALA8AZAS CREEK 
SAN TOMAS AQUINO CREEK 
SARATOGA CREEK 
SUNNYVALE EAST OUTFALL 
CAVES CREEK 


PROGRAM TOTAL 



PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


ZONE 


CCMSTPUCTICN FRCGRAM 

CCNT R ACT 


MATER IAL/ 


PRCJ NC I 

LABOR 

I SERVICES I SUPPLIES 1 EQUIPMENT | 

iiii 

EQUIPMENT 

1 

TCTAL 

1 

1 

020010 1 

1 

413 ,154 

» i 

i i 

i i 

I 2,651,950 I 
| | 

i i 

1 117,500 1 

1 1 

12,663 

1 

1 

1 3,195 
1 

,267 

020C19 I 

1 

34 ,021 

I 1U25,400 1 

i t 

1 335, C75 1 

l i 

1,015 

1 1,495 

i 

,511 

020C21 1 

i 

9 ,523 

1 1 

1 120,000 t 

1 1 

1 1 

1 1 

1 1 

2 76 

I 129 

1 

,799 

I 

02 0C26 I 

I 

2 ,807 

1 17 ,0 25 | 

1 t 

1 225, 575 | 

85 

| 245 

j 

,492 

1 

020C33 | 

1 ,218 

1 1 

i I 

1 1 

1 i 

37 

1 1 

,255 


LAND/ 


INTRA-DIST 


460 ,723 


3,914,375 


678, 15C 


14,076 


5,067,324 
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BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUOGET 

FCA-23A 


NORTH 

CENTRAL ZONE 

MAINTENANCE 

PROGRAM 







1 

1 

CONTRACT | 

MATERIAL/ 

1 

LAND/ 1 

INTRA-DIST | 


1 *** PROJECT NAME *** 

PROJ NO | 

LABOR I 

1 

SERVICES 1 

SUPPLIES 

1 

EQUIPMENT | 

EQUIPMENT I 

TOTAL 

1 FLOOD CONTROL FACILITIES 

1 

- GENERAL 020008 | 

1 

-1 

i 

i 

24,299 I 

I 

-| 

1 

5,000 | 

3,000 

1 

1 

1 

1 

1 

1 

1 

1,172 1 

33,471 

1 CALA8AZAS CREEK 

1 

020010 | 

1 

6*235 | 

1 

55*000 | 

400 

1 

1 

1 

f 

1 

1*780 I 

63,415 

1 JUNIPERO SERRA CHANNEL 

1 

020013 | 

i 

1,247 I 

1 

1 

3*200 I 

100 

1 

1 

1 

1 

1 

178 | 

4,725 

1 PAGE OITCH 

020015 | 

I 

6,235 I 

1 

9,500 I 

l 

300 

1 

1 

1 

760 I 

16,795 

1 REGNART CREEK 

020017 | 

2*494 [ 

i 

1 

5,300 j 

300 

1 

1 

1 

1 

616 I 

8,710 

1 RODEO CREEK 

020018 | 

3,741 I 

1 

5,000 t 

100 

1 

1 

1 

1 

! 

534 | 

9,375 

1 SAN TOMAS AQUINO CREEK 

02CC19 | 

9,976 1 

I 

21,000 I 

2,000 

1 

1 

1,774 1 

34,750 

1 SARATOGA CREEK 

020021 | 
i 

I 

2*494 | 

j 

25,000 1 

1,000 

1 

1 

1 

9 

616 | 

29,110 

l SMITH CREEK 

020023 | 

j 

3,741 | 

| 

1 

6,500 I 

200 

1 

i 

1 

1 

I 

664 | 

11,105 

1 SUNNYVALE EAST OUTFALL 

020026 | 

20,201 1 

1 

18,000 1 

9,900 

1 

I 

1 

1 

8,147 I 

56,248 

1 SUNNYVALE WEST OUTFALL 

02CC27 | 

1,247 1 

1 

5,500 I 

200 

1 

1 

1 

1 

1 

308 I 

7,255 

1 VASONA CREEK 

020028 | 
j 

1 

623 I 

500 I 

100 

1 

1 

1 

1 

24 | 

1,247 

1 WILDCAT CREEK 

020030 | 

I 

1 

623 1 

1 

2,100 I 

100 

1 

1 

1 

1 

284 | 

3,107 

1 DAVES CREEK 

020033 | 

j 

623 1 

1 

1 

1,000 i 

1 

100 

1 

1 

1 

1 

1 

154 | 

1,877 

1 GUADALUPE SLOUGH 

020034 | 

10,764 | 

1 

52,000 1 

200 

1 

1 

1 

1 

1 

520 | 

63,484 

1 PROSPECT CREEK 

1 

020036 | 

1 

623 I 

1 

loo ! 


1 

1 

I 

1 

I 

24 1 

747 
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< 


BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


NORTH CENTRAL ZONE MAINTENANCE PROGRAM 


*** PROJECT NAME *** 

PROJ NO I 

LABOR 

EL CAMINO STORM ORAIN 

1 

020037 | 

623 


CONTRACT | 

MATERIAL/ I 

LAND/ I 

INTRA-DIST 1 


SERVICES 1 

SUPPLIES 1 

l 

EQUIPMENT | 

EQUIPMENT | 

TOTAL 

1,000 I 

i 

i 

100 1 

1 

1 

i 

154 I 

1,877 


PROGRAM TOTAL 


95,789 215,700 18,100 


17,709 347,298 
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BUDGET FORM 11 
FCA-23B 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 


CENTRAL ZONE PROGRAM SUMMARY 


*»* PROGRAM *** I LABOR 


ADMINISTRATION ( INCL. DEBT SERVICEI I 137 ,986 

I 

PLANNING I 14,227 

I 

CONSTRUCTION I 318,565 

MAINTENANCE I 62 ,332 


CONTRACT 1 
SERVICES 1 

MATERIAL/ I 
SUPPLIES 1 

LAND/ 

EQUIPMENT 

1 

1 

IN TRA-D1ST 
EQUIPMENT 

1 

| TOTAL 

1 

1 

41,790 | 



1 

1 

1 

1 

4,121 

1 

1 

1 183,897 

j 

1 

10,7 50 I 

1, 000 I 


1 

3 99 

I 26 ,376 

1 

1 

2,490,332 1 

i 


It 566, 525 

1 

1 

1 

9,820 

1 

1 4,385,242 

1 

I 

139,700 1 

20, 750 1 


1 

1 

17,2 22 

| 240 ,004 


TOTAL EXPENDITURES 


533,110 2,682,572 


21, 750 1, 566, 525 


31,562 4,835,519 
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BUDGET FORM 10 

FCA-23A 



PROGRAM SUMMARY BY PROJECT 




1973-74 

BUDGET 

CENTRAL ZONE 



ADMINISTRATION PROGRAM 







*** PROJECT NAME *** 

PROJ NO 

1 

1 

1 

1 

LABOR 1 

i 

CONTRACT 

SERVICES 

1 

1 

1 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ I 

EQUIPMENT I 

INTRA-OIST | 
EQUIPMENT | 

TOTAL 

ORDINANCE ADMINISTRATION 

030001 

1 

1 

1 

1 

I 

| 

97*583 I 

i 

16,200 

1 

1 

1 

1 


1 

1 

1 

1 

1 

1 

2*892 | 

1 

116,675 

INSURANCE 

030005 

1 

1 

1 

1 

l 

16,551 

I 

1 

t 


I 

1 

1 

1 

1 

1 

1 

1 

1 

16,551 

ADMINISTRATIVE PROJECTS 

030006 

1 

1 

1 

1 

37*093 I 

1 


1 

1 

1 


1 

1 

t 

1 

1 

1*134 | 

1 

38,227 

UNPLANNED STUDIES 

030009 

1 

1 

1 

3,310 I 

i 


1 

1 

1 


1 

| 

1 

1 

1 

95 | 

3,405 

ALMACEN DAM & RESERVOIR 

030085 

1 

1 

1 

l 

i 

1,083 

1 

1 


1 

| 

1 

1 

1 

1 

1,083 

CALERO DAM l RESERVOIR 

030087 

1 

1 

t 

i 

i 

1,667 

1 

1 

| 


I 

1 

1 

1 

t 

I 

f 

1 

1,667 

GUADALUPE DAM C RESERVOIR 

030089 

1 

1 

| 

i 

1,222 

1 

1 

1 


1 

1 

1 

1 

| 

1 

1 

i 

1,222 

LEXINGTON DAM & RESERVOIR 

030090 

1 

l 

i 

1 

4,132 

1 

1 

I 


1 

1 

1 

1 

1 

i 

4,132 

VASONA OAM C RESERVOIR 

030092 

1 

1 

i 

935 

1 


1 

1 

1 

1 

1 

I 

935 


PROGRAM TOTAL 


137,986 41,790 


4,121 183,897 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


CENTRAL ZONE 

*** PROJECT NAME *** 

1 

PROJ NO I 

PLANNING 

LABOR I 

PROGRAM 

CONTRACT | 
SERVICES I 

MATERIAL/ 1 
SUPPLIES 1 

LAND/ I 

EQUIPMENT | 

INTRA-DIST I 
EQUIPMENT | 

■ 

TOTAL 

CORPS OF ENG'R-GUADALUPE R. ET AL 

1 

030000 I 

11,603 1 

8,000 1 

1 

1,000 1 

1 

| 

1 

327 I 

1 

20,930 

P/S BAY FRONT LEVEES 

1 

030004 | 

2,624 I 

2,750 I 


1 

1 

72 i 

5,446 


PROGRAM TOTAL 14,227 10,750 1,000 399 26,376 
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4 ' 


i 


BUDGET FORM 10 PRCGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 



CENTRAL ZONE 


CONSTRUCTICN 

frcgram 








*** PROJECT NAME 

*** 

PRCJ NO I 

LABOR 

1 

CONTRACT 

SERVICES 

1 

MAT ER IAL/ 

SJ PPL IES 

1 

I 

LANO/ 

EQUIPMENT 

1 

1 

I 

INTRA-DI ST I 
EQUIPMENT | 

TCTAL 

ALAMITOS CREEK 


03 0010 I 

17 ,146 

1 

1 

1 

1 

7,400 

1 

1 

1 

1 

1 


1 

1 

1 

1 

1 

200,575 

1 

1 

1 

1 

I 

" - 11 ~ m 1 

1 

5 05 I 

1 

225 ,626 

CALERO CREEK 


030012 1 

1 9866 

1 

1 

1 

3,000 

1 

1 

I 


1 

1 

1 


1 

1 

52 | 

1 

4 ,918 

GU ACALUPE R IVER 


030015 1 

225 ,652 

1 

1 1 

,843,032 

1 

I 

1 


1 

1 

1 

909,000 

1 

| 

6,784 | 

j 

2,984,468 

ALMENDRA CREEK 


030017 | 

8 ,381 

12,300 

1 


\ 

1 

15,350 

! 

I 

2 54 | 

1 

36 ,285 

LONE FILL CREEK 


030C19 | 

580 

1 

I 


1 

1 


1 

| 


1 

1 

16 | 

1 

596 

LOS GATOS CREEK 


030020 I 

43,266 


154,700 

1 


1 

159,450 

1 

1 

1 

| 

1 15 72 1 

1 

358 ,988 

GU ACALUPE CREEK 


030026 I 

10,730 

1 

21,600 

1 

1 


1 

1 

261,800 

324 | 

294 ,454 

SANTA TERESA CREEK 


030C27 | 

1 ,722 

I 

1 

1 


1 

1 

I 


1 

1 

1 


1 

I 

48 1 

1 

1 ,770 

RANCOL CREEK 


030C29 | 

9 ,22 2 

448,300 



1 

20,350 

1 

265 I 

478 ,137 


PROGRAM TOTAL 318,565 2,490,332 1,566,525 <=,820 4,385,242 
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BUDGET FORM 10 
FCA-23A 

CENTRAL ZONE 

*** PROJECT NAME *** 


FLOCO CONTROL FACILITIES - GENERAL 

ALAMITOS CREEK 

CANOAS CREEK 

CALERO CREEK 

GOLF CREEK 

GREYSTONE CREEK 

GUAOALUPE RIVER 

LONE HILL CREEK 

COS GATOS CREEK 

ROSS CREEK 

GUAOALUPE CREEK 

RANDQL CREEK 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

MAINTENANCE PROGRAM 


1 

PROJ NO 1 

1 

LABOR I 

1 

CONTRACT | 
SERVICES I 
■ 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ I 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT | 

TOTAL 

030008 I 

i 

1 

1 

i 

14,323 1 

| 

* 1 

1 

5,000 i 

1 

3,000 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

788 I 
j 

23,111 

030010 | 

| 

1,247 1 

i 

1 

3,500 I 

I 

200 

1 

I 

| 

1 

1 

1 

178 I 

1 

5,125 

030011 1 

| 

7,482 I 
■ 

23,500 1 

1 

5,000 

1 

1 

1 

1 

1 

I 

3,668 | 

39,650 

030012 1 

623 I 
j 

1,100 1 

1 

100 

1 

1 

1 

1 

1 

1 

154 I 

1 

1,977 

030013 t 
j 

2,494 I 

i 

10,500 1 

i 

550 

1 

1 

a 

1 

1 

1 

1 

616 1 

1 

14,160 

030014 | 

j 

2,494 | 

| 

2,100 1 
i 

600 

1 

i 

I 

1 

1 

1 

356 | 

1 

5,550 

030015 t 
j 

13,717 | 

I 

45,000 | 

I 

3,000 

1 

i 

a 

1 

1 

I 

7,028 1 

1 

68,745 

030019 | 

| 

1,247 I 
| 

1 

6,100 | 

| 

500 

1 

i 

i 

1 

1 

1 

1 

308 I 
> 

8,155 

030020 | 

j 

11,223 I 
| 

10,500 | 

1 

2,500 

> 

i 

| 

1 

I 

1 

1,732 1 

I 

25,955 

030023 I 

j 

4,988 1 

1 

1 

26,000 | 
j 

4,500 

1 

i 

i 

1 

1 

1 

1 

1,908 I 

1 

37,396 

030026 | 

| 

1,247 | 

| 

3,300 1 

i 

500 

l 

I 

I 

1 

1 

I 

308 1 

1 

5,355 

030029 | 

1,247 | 

3,100 1 

300 

1 

i 

1 

1 

178 I 

4,825 


62,332 

139,700 

20,750 



17,222 

240,004 
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BUDGET FORM 11 
FCA-23B 

EAST 

*** PROGRAM 


| ADMIN ISTRATION ( INCL . DEBT 

I 

| PLANNING 

I 

| CONSTRUCTION 

I 

I MAINTENANCE 


TOTAL EXPENDITURES 


CCST CENTER SUMMARY BY PROGRAM 1973-74 BUDGET 


1-ZONE FPCGRAH SUMMARY 


1 

1 

1 

1 

LABOR I 

CONTRACT | 
SERVICES I 

... i 

MATERIAL/ I 
SUPPLIES 1 

. i 

LAND/ 

EQUIPMENT 

I 

1 

I 

IN TRA-D I ST | 
EQUIPMENT | 

TOTAL I 

1 

I 

SERVICE! 1 

I 

1 

1 

1 

132 ,805 I 
j 

1 

1 

5 17,456 | 

j 

--- | 

1 

1 

1 

1 


1 

1 

1 

1 

1 

1 

1 

3,925 I 

1 

654 ,186 I 

85 ,061 1 

I 

1 

1 

50 ,428 I 

I 

32 * 250 | 

i 

It COO | 

1 


1 

1 

1 

1 ,3 83 I 

499 | 

17,773 | 

1 

1 

17,018 I 

1 

259,500 | 

t 

1 

1 

j 

98,571 

1 

1 

375,588 | 

1 

72 ,079 | 

177,700 | 

1 A, 150 | 


1 

1 

281 ,702 1 


272,330 986,906 15,150 96,571 23,580 1,396,537 
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i 


BUQGET FORM 10 
FCA-23A 


EAST-l-ZONE 


*** PROJECT NAME *** 


I ORDINANCE ADMINISTRATION 
I INSURANCE 

I ADMINISTRATIVE PROJECTS 
I UNPLANNED STUDIES 
I ANDERSON DAM £ RESERVOIR 
I COVOTE DAM £ RESERVOIR 

TOTAL ADMINISTRATION PROGRAM 

I 

I LOANS PAYABLE 


PROGRAM TOTAL 


3 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


ADMINISTRATION PROGRAM 


PROJ NO 


1 

CONTRACT 

1 

MATERIAL/ 

1 

LAND/ I 

INTRA-DIST | 


LABOR I 

SERVICES 

1 

1 

SUPPLIES 

1 

1 

EQUIPMENT I 

EQUIPMENT 1 

TOTAL 

" “ 1 


1 


1 





040001 I 
■ 

86,697 | 

1 

15,200 

040005 1 

i 

1 

1 

i 

18,191 

1 

040006 | 

42,798 I 

i 

31,400 

040009 I 

3,310 I 


040086 I 
■ 

1 

10,018 

1 

040088 I 

1 

! 

1,174 


2,529 | 

1 

104,426 

I 

I 

18,191 

i,301 | 

75,499 

95 | 

1 

3,405 

1 

1 

i 

10,018 

I 

1 

1,174 


132.805 


040098 


I 1 

I I 


75,983 


441,473 


I I 

I I 


3,925 


I I 

I I 


212,713 

I 

441,473 I 


132,305 517,456 


3,925 654,186 


PAGE 


64 























V 


BUOGET FORM 10 

FCA-23A 



PROGRAM SUMMARY BY PROJECT 



1973-74 

BUOGET 

EAST-1-ZONE 



PLANNING PROGRAM 






| +** PROJECT NAME *** 

PROJ NO 

1 

1 

1 

1 

LABOR I 
_ T 1 

CONTRACT 

SERVICES 

1 

1 

1 

MATERIAL/ | 
SUPPLIES 1 

LAND/ I 

EQUIPMENT | 

... -. i 

INTRA-DIST I 
EQUIPMENT I 

TOTAL 

I CORPS OF ENG* R-GUADALUPE R. ET AL 

040000 

1 

1 

1 

1 

1 

11,603 1 

1 

8,000 

1 

1 

1 

I 

1 

1 

1,000 | 

1 

1 

1 

1 

1 

327 | 

j 

20,930 

1 P/S BOND REPORT 

040004 

1 

1 

1 

36,201 | 

j 

21,500 

1 

1 

1 

1 

1 

1 

984 | 

i 

58,685 

I P/S BAY FRONT LEVEES 

040004 

I 

1 

1 

2,624 | 

2,750 

1 

1 

1 

1 

72 1 

5,446 


PROGRAM TOTAL 


50,428 32,250 


1,000 


1,383 85,061 
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BUDGET FORM 10 
FCA-23A 


PPCGPAM SUMMARY BY PROJECT 


1973-74 BUDGET 




EA ST-1-ZONE CONSTRUCTION FRCGRAM 


*** PROJECT NAME *** 

PR CJ NC I 

LABOR 

NORTH BABB CREEK 

1 

040C12 | 

j 

2 ,386 

SILVER CREEK - LOWER 

1 

040026 | 

I 

1 ,218 

SILVER CREEK - UPPER 

I 

04 0 C 3 8 | 

1 

13 ,414 

THOMPSON CREEK 

1 

040C47 | 



CCNTR ACT 1 
SERVICES I 

MATERIAL/ 1 
SUPPLIES 1 

LAND/ 

EQUIPMENT 

1 

1 

INTRA-DI ST I 
EQUIPMENT I 

i 

TOTAL 

1 

2,600 I 
j 

1 

1 

1 

1 

2, 350 

1 

1 

1 

1 

1 

1 

68 | 
j 

7 ,404 

1 

i 

1 

1 

1 


1 

1 

1 

37 | 

| 

1 ,255 

256,900 | 

i 

| 

90,475 

1 

1 

I 

394 | 

1 

361 ,183 

1 

i 

1 

1 

5, 746 

1 

1 

1 

i 

5 ,746 


PROGRAM TOTAL 


17,018 259,500 


98, 571 49° 375 ,588 
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1973-74 BUDGET 


BUDGET FORM 10 
FCA-23A 


EAST-l-ZQNE 


I *** PROJECT NAME *** 

| - 

i 

I 

I FLOOD CONTROL FACILITIES - GENERAL 

I 

I NORTH BABB CREEK 

I 

I SOUTH BABB CREEK 

I 

I BERRYESSA CREEK 
I 

I CALERA CREEK 

I 

I COYOTE CREEK 

I 

I LOS COCHES CREEK 
t 

I SILVER CREEK - LOWER 

I 

I MIGUEL1TA CREEK 

I 

I PIEDMONT CREEK 

I 

\ PENITENCIA CREEK UPPER 

I 

I PENITENCIA CREEK LOWER 

I 

I CRIBARI CREEK 

I 

I SIERRA CREEK 
I 

I SILVER CREEK - UPPER 
I 

I TULARCITOS CREEK 



PROGRAM SUMMARY BY PROJECT 


MAINTENANCE 

PROGRAM 


1 

PROJ NO | 

1 

LABOR | 

1 

CONTRACT 

SERVICES 

1 

1 

040008 | 

| 

1 

1 

1 

24,446 | 

1 

5,000 

1 

1 

040012 I 

1 

623 I 

I 

3,100 

1 

1 

I 

040013 | 

| 

1,247 | 

I 

1,000 

1 

1 

1 

040017 | 

12,470 I 
l 

623 1 

j 

43,000 

1 

1 

1 

040018 | 

| 

2,000 

1 

1 

1 

040021 1 

I 

2,494 | 

1 

33,000 

I 

t 

| 

1 

040025 I 
j 

1,247 | 

i 

2,200 

1 

t 

ft 

040026 I 

| 

8,729 | 

| 

42,500 

1 

j 

040029 | 

■ 

623 I 

I 

1,000 

1 

1 

040031 1 

1,247 I 
| 

4,500 

1 

1 

1 

040032 1 

1,247 | 

1 

2,200 

1 

1 

1 

040033 I 

1 

4,988 I 

L 

20,200 

l 

1 

k 

040036 | 

| 

623 1 

t 

500 

1 

1 

040037 | 

I 

2,494 | 

i 

12,000 

1 

1 

t 

I 

040C38 | 

I 

1 

4,489 | 

| 

2,000 

1 

1 

1 

1 

040040 1 

1,247 | 

1,000 

1 

1 


MATERIAL/ 

SUPPLIES 

1 

1 

I 

LAND/ | 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT | 

3,000 

i 

1 

1 

1 

1 

1 

| 

1,181 1 

1,000 

1 

1 

1 

1 

\ 

1 

24 I 

500 

1 

1 

1 

1 

178 1 

1,750 

1 

1 

1 

1 

1 

1 

5,380 I 

200 

1 

1 

1 

1 

1 

1 

284 I 

500 

1 

I 

1 


616 I 

1,300 

1 

1 

1 

1 

1 

1 

308 i 

600 

1 

1 

1 

1 

1 

1,896 I 

100 

1 

1 

1 

f 

1 

I 

24 I 

500 

1 

1 

I 

1 

1 

1 

438 1 

100 

1 

1 

1 

1 

568 I 

3,100 

1 

1 

1 

1 

| 

2,512 | 

100 

1 

1 

1 


284 1 

300 

1 

1 

| 

1 

1 

2,176 I 

500 

1 

! 

i 

692 I 

100 

1 

1 

1 

i 

308 I 


TOTAL 


33,627 

4.747 
2,925 

62,600 
3,107 
36,610 
5,055 
53,72 5 

1.747 
6,685 
4,115 

30,800 

1,507 

16,970 

7,681 

2,655 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


EAST-l-ZONE MAINTENANCE 

i I 

I *** PROJECT NAME *** PROJ NO I LABOR I 

| THOMPSON CREEK 040047 I 1,995 I 

1 i I 

I PENITENCIA EAST CHANNEL 040049 I 1,247 I 


PROGRAM TOTAL 72,079 


PROGRAM 


CONTRACT | 
SERVICES I 

MATERIAL/ 1 
SUPPLIES 1 
__ | 

LAND/ | 

EQUIPMENT I 

-n-r _1 

INTRA-DIST | 
EQUIPMENT 1 

TOTAL 1 

1 

1 

2,000 | 

“ "- | 

1 

1 

400 I 
j 

' ~ 1 

1 

1 

1 

1 

1 

336 1 

| 

4,731 1 

500 | 

100 | 

1 

568 1 

2,415 1 


177,700 14,150 17,773 281,702 
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BUDGET FORM 11 
FCA-23B 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 


SOUTH ZONE 


PROGRAM SUMMARY 









*** PROGRAM *** 

1 

1 

1 CONTRACT 

LABOR I SERVICES 

1 

1 

MATERIAL/ 

SUPPLIES 

1 

1 

LAND/ 

EQUIPMENT 

1 

1 

INTRA-DIST 
EQUIPMENT 

1 

1 

TOTAL 


ADMINISTRATION (INCL. DEBT SERVICE) 

i 

55,625 1 

1 

20,342 J 
| 

. 

1 - 
1 

1 1,601 
j 

1 77,568 

j 

PLANNING 

1 

1 

1 

8,362 1 

j 

2,650 | 

I 

500 

1 

1 

1 240 

i 

1 11,752 

■ 

CONSTRUCTION 

1 

1 

1 

108,408 1 

| 

51,900 | 

1 


1 1,264,450 | 3,333 

i i 

1 1,428,091 

MAINTENANCE 

1 

t 

15,489 I 

1 

31,900 I 

2,750 

i 

i 

i 

1 1,590 

1 51,729 


TOTAL EXPENDITURES 


187,884 106,792 3,250 1,264,450 6,764 1,569,140 
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f 


BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


SOUTH ZONE 



ADMINISTRAT 

ION PROGRAM 









1 


1 CONTRACT 

i 

MATERIAL/ 

1 

LAND/ I 

INTRA-DIST | 


*** PROJECT NAME *** 

PROJ NO 

1 

t 

LABOR 

1 SERVICES 

i 

SUPPLIES 

1 

I 

EQUIPMENT | 

EQUIPMENT | 

l 

TOTAL 

ORDINANCE ADMINISTRATION 

050001 

1 

1 

1 

1 

37,119 

1 4*200 

| 

1 

1 


1 

1 

1 

1 

1 

i 

i 

i 

1 

i 

i 

1,073 | 

I 

42,392 

INSURANCE 

050005 

1 

1 


1 . 16*142 

j 

1 

i 


1 

1 

1 

1 

i 

1 

1 

1 

I 

16,142 

ADMINISTRATIVE PROJECTS 

050006 

1 

1 

15,196 

1 

i 

i 

1 

i 

I 


l 

1 

1 

i 

1 

433 I 

1 

15,629 

UNPLANNED STUDIES 

050009 

1 

1 

3,310 

1 

i 


1 

1 

i 

95 I 

3,405 


PROGRAM TOTAL 55,625 20,342 1,601 77,568 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUOGET 


SOUTH ZONE 


PLANNING 

PROGRAM 





*** PROJECT NAME *** 

1 

PROJ NO | 

LABOR I 

CONTRACT | 
SERVICES | 

MATERIAL/ I 
SUPPLIES 1 

LAND/ I 

EQUIPMENT I 

i 

INTRA-OIST | 
EQUIPMENT | 

TOTAL 

P/S PAJARO RIVER C OF E 

1 

1 

050004 i 

8,362 1 

2,650 I 

500 I 

I 

1 

240 1 

11,752 


PROGRAM TOTAL 


8,362 2,650 500 


240 11,752 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


SOUTH ZONE CONSTRUCTION PROGRAM 


*** PROJECT NAME *** 


1 

PROJ NO | 

LABOR 

CONTRACT | 
SERVICES 1 

i 

MATERIAL/ 1 
SUPPLIES I 

LAND/ 

EQUIPMENT 

1 

1 

1 

1 

INTRA-DIST I 
EQUIPMENT | 

TOTAL 

UPPER 

LLAGAS CREEK WATERSHED 

PROJCT 

1 

05002 7 | 

1 

39,322 

1 

1 

1 

30,000 I 
j 

1 

1 

I 

783,300 

1,453 1 

854,075 

LOWER 

LLAGAS CREEK WATERSHED 

PRJECT 

05002 8 i 

i 

14,909 

5,100 ( 

1 

1 

1 

401,250 

1 

1 

1 

532 | 

i 

♦21,791 

PUBLIC 

LAW 566 (UPPER) 


050057 | 

i 

35,492 

1 

16*800 | 
j 

1 

1 

29,900 

1 

| 

869 | 

i 

83,061 

PUBLIC 

LAW 566 (LOWER) 


050058 I 

18,685 

i 

1 

50,000 

t 

479 | 

69,164 


PROGRAM TOTAL 


108,408 51,900 


1,264,450 


3,333 1,428,091 


PAGE 72 
















BUDGET FORM 10 
FCA-23A 

SOUTH ZONE 

*** PROJECT NAME *'** 


FLOOD CONTROL FACILITIES - GENERAL 

LLAGAS CREEK 

JONES CREEK 

MADRONE CHANNEL 

MILLER SLOUGH 

PAJARO RIVER 

PRINCEVALLE DRAIN 

GAVILAN CREEK 

WEST BRANCH LLAGAS CREEK 

EAST LITTLE LLAGAS CREEK 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

MAINTENANCE PROGRAM 


1 

PROJ NO I 

1 

LABOR I 

i 

CONTRACT | 
SERVICES 1 

. i 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ I 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT | 

TOTAL 

050008 1 

1 

i 

i 

i 

7,886 I 

1 

" | 

1 

1 

500 | 

j 

100 

1 

1 

1 

1 

I 

1 

1 

1 

418 i 

8,904 

050010 I 
| 

11247 | 

i 

12 fOOO 1 
j 

1,000 

V 

1 

1 

1 

1 

1 

308 1 

l 

14,555 

050011 | 

■ 

623 | 

j 

4,300 | 

j 

500 

1 

1 

I 

1 

24 | 

5,447 

050013 | 

| 

623 1 

j 

2,000 | 

1 

50 

1 

1 

1 

1 

1 

24 | 

2,697 

050015 | 

623 | 

i 

1,000 I 

1 

100 

1 

1 

1 

1 

I 

24 | 

1,747 

050016 | 

| 

2,494 I 
j 

1 

5,400 | 

j 

500 

1 

1 

1 

I 

I 

1 

616 | 

1 

9,010 

050017 | 

j 

623 1 

i 

2,000 | 
i 

100 

1 

1 

1 

1 

1 

24 | 

1 

2,747 

050026 | 

| 

124 | 

j 

700 | 

■ 


1 

1 

1 

1 

1 

1 

1 

4 I 

828 

050031 | 

j 

623 1 

i 

2,000 I 

l 

200 

1 

1 

1 

1 

1 

74 I 

2,897 

050037 | 

623 I 

1 

2,000 I 

200 

1 

1 

1 

1 

74 | 

2,897 


15,489 

31,900 

2,750 



1,590 

51,729 
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BUDGET FORM 11 
FCA-23B 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 



EAST-2-ZONE 


PROGRAM 

SUMMARY 







1 


CONTRACT | 

MATERIAL/ I 

LAND/ 1 

INTRA-DIST i 


*** PROGRAM *♦* 


1 

1 

LABOR 1 

SERVICES | 

1 

SUPPLIES 1 

equipment i 

1 

EQUIPMENT I 

TOTAL 

ADMINISTRATION (INCL . 

DEBT SERVICE) 

1 

1 

1 

1 


1 

t 

i 

23,000 1 

--- 1 

i 

i 

* 1 

1 

1 

1 

i 

1 

23,000 


TOTAL EXPENDITURES 


23,000 


23,000 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


EAST-2-Z0NE ADMINISTRATION PROGRAM 


| *** PROJECT NAME **» 

I LOANS PAYABLE 


PROJ NO 

1 

1 

1 

1 

LABOR | 

CONTRACT 

SERVICES 

1 

1 

MATERIAL/ I 
SUPPLIES I 

LAND/ I 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT t 

TOTAL 

1C0098 

1 

1 

1 

--1 

1 

23,000 

1 

1 

1 

1 


1 

1 

1 

1 

23, 0011 


PROGRAM TOTAL 


23,000 


23,000 
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BUDGET FORM 11 

COST CENTER 

SUMMARY BY PROGRAM 



1973-74 

BUDGET 

FCA-23B 








SOURCE OF SUPPLY 

PROGRAM 

SUMMARY 








1 CONTRACT I 

MATERIAL/ 

1 

LAND/ 1 

INTRA-OIST I 


*** PROGRAM *** 

1 LABOR 

1 SERVICES I 

SUPPLIES 


EQUIPMENT | 

EQUIPMENT | 

TOTAL 

ADMINISTRATION (INCL. DEBT SERVICE) 

1 

l 127,826 

| 

1 1 

1 573,600 1 


1 

1 

1 

1 

1 

1 

a 

i 

3,511 1 

I 

704,937 

PLANNING 

1 89,237 

j 

1 38,150 I 

j i 

500 

1 

1 

t 

i 

2,557 | 

| 

130,444 

MAINTENANCE 

1 68,989 

i 

1 6,100 | 
i i 

12,900 

1 

1 

1 

1 

15,940 I 
j 

103,929 

CPERATIONS 

i 70,127 

1 3,616,700 1 

5,500 

1 

i 

2,678 1 

3,695,005 


TOTAL EXPENDITURES 356*179 4,234,550 18,900 24,686 4,634,315 
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I 


BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUOGET 

FCA-23A 


SOURCE OF 

SUPPLY 

ADMINISTRATION PROGRAM 






*** PROJECT NAME *** 

1 

PROJ NO I 

LABOR i 

CONTRACT 1 
SERVICES 1 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ 1 

EQUIPMENT | 

INTRA-DIST | 
EQUIPMENT I 

TOTAL 

OROINANCE ADMINISTRATION 

1 

1 

190001 I 
■ 

22,770 | 

1 


1 

1 

1 

1 

1 

I 

1 

1 

625 I 

1 

23,395 

REPLACEMENT FUND 

190003 1 

1 


1 

11,973 I 

1 


1 

1 

1 

1 

1 

1 

1 

1 

i 

11,973 

INSURANCE 

190005 | 

i 


9.300 | 

i 


1 

1 

! 

i 

i 

1 

1 

| 

9,300 

ADMINISTRATIVE PROJECTS 

190006 | 

14,880 | 

1 

1 

■ 


1 

1 

1 

1 

i 

» 

464 I 

i 

15,344 

IN-COUNTY CREDIT 

190007 I 

1 


376,416 1 


1 

1 

1 

1 

i 

» 

1 

i 

376,416 

UNPLANNEO STUDIES 

190009 | 

3,460 ( 

1 

1 

■ 


1 

1 

1 

1 

i 

i 

i 

95 1 

1 

3,555 

MATER RIGHTS 

190011 | 

| 

13,669 t 

1,500 I 
■ 


1 

1 

1 

i 

i 

369 | 

| 

15,538 

STATE MATER PROJECT 

190013 I 

1 

18,167 I 

5,250 i 
■ 


1 

1 

i 

1 

i 

i 

518 1 

23,935 

FEDERAL MATER PROJECT 

190014 | 

54,880 I 

5,400 1 


1 

1 

i 

1.440 1 

61,720 

TOTAL ADMINISTRATION PROGRAM 


127,826 

409,839 




3,511 

541,176 

DEBT SERVICE 

1 

190099 | 

1 

1 

1 

163,761 | 


1 

1 

i 

i 

1 

1 

163,761 

PROGRAM TOTAL 


127,826 

573,600 




3,511 

704,937 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 


SOURCE OF SUPPLY 

PLANNING PROGRAM 





*«■* PROJECT NAME *** 

1 

PROJ NO I 

1 

LABOR 1 
_ 1 

CONTRACT 

SERVICES 


MATERIAL/ 1 
SUPPLIES 1 

LANO/ i 

EQUIPMENT I 

INTRA-DIST 
EQUIPMENT 

P/S EFFECT OF URBANIZATION 

I 

1 

190004 | 

j 

* 1 

1 

1 

8,435 1 

j 

17,000 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

240 

P/S FAILURE AT DAMS 

190004 | 

| 

20,378 I 
j 

1,500 

1 

1 

1 

1 

1 

1 

1 

1 

609 

P/S SALT MATER INTRUSION 

X90004 | 

j 

37,293 I 
| 

13,000 

1 

1 

1 

1 

1 

1,060 

P/S PAJARO RIVER C OF E 

190004 | 

8,362 | 

I 

2,650 

1 

1 

1 

500 I 


240 

RESERVOIR LANDSLIDE INVESTIGATION 

190016 | 

i 

11,170 I 

1 

4,000 

1 

1 

1 

i 

I 

1 

I 

312 

CALERO DAM AND RESERVOIR 

190087 I 

3,599 I 


1 

1 

1 

1 

1 

1 

96 


PROGRAM TOTAL 


89,237 38,150 


500 


2,557 


BUDGET 


TOTAL 


25,675 

22,487 

51,353 

11,752 

15,482 

3*695 


130,444 
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i 


BUOGET FORM 10 

FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 

BUDGET 

SOURCE OF 

SUPPLY 

MAINTENANCE 

PROGRAM 





*** PROJECT NAME *** 

1 

PROJ NO I 

LABOR 1 

CONTRACT | 
SERVICES I 

MATERIAL/ 

SUPPLIES 

1 LAND/ 1 INTRA-DIST 1 

1 EQUIPMENT I EQUIPMENT 1 

i i i 

TOTAL 

DAMS AND RESERVOIRS - GENERAL 

1 

190008 I 

9,133 I 

200 | 

4,500 

1 

1 

1 

1 I 

1 1 

1 1 

1 436 1 

14,269 

ALMAOEN OAM ANO RESERVOIR 

190085 | 

1 

6,235 1 

200 I 

1,000 

1 

1 

1 1,040 I 

8,475 

ANDERSON DAM £ RESERVOIR 

190086 I 
j 

7,482 1 

1 

500 | 

j 

2,000 

1 

1 

1 

1 1*288 1 
i | 

11,270 

CALERQ OAM ANO RESERVOIR 

190087 | 

j 

6,235 1 

1 

1»700 | 

i 

1,000 

1 

1 

1 

1 2*240 1 

| a 

11,175 

COYOTE DAM AND RESERVOIR 

190088 | 

j 

4,988 I 

I 

400 | 

1 

1,000 

1 

1 

1 

1 3,192 1 

1 1 

9,580 

GUADALUPE OAM ANO RESERVOIR 

190089 | 

| 

7,482 1 

1 

500 | 

j 

800 

1 

1 

1 1*388 I 

1 i 

10,170 

LEXINGTON DAM & RESERVOIR 

190090 | 

j 

8,729 I 

1,900 | 

1,000 

1 

1 

1 1 

1 1*636 | 

j I 

13,265 

STEVENS CREEK DAM AND RESERVOIR 

190091 | 

7,482 1 

200 | 

I 

500 

1 

1 1*588 I 

1 I 

9,770 

VASONA OAM AND RESERVOIR 

190092 I 
| 

3,741 1 

1 

500 I 

1 

800 

1 

1 

1 1,644 1 

1 t 

6,685 

UVAS DAM ANO RESERVOIR 

190093 | 

j 

3,741 1 

1 

i 

200 


1 744 | 

1 B 

4,685 

CHES8R0 OAM ANO RESERVOIR 

19CC94 | 

3,741 I 

1 

i 

100 

1 

1 

I 1 

1 744 I 

4,585 


PROGRAM TOTAL 68,989 6,100 12,900 15,940 103,929 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


SOURCE OF 

SUPPLY 

OPERATIONS PROGRAM 





♦** PROJECT NAME *** 

PROJ NO I 

LABOR 

1 CONTRACT I 

1 SERVICES I 

MATERIAL/ I 
SUPPLIES 1 
■ 

LAND/ I 

EQUIPMENT I 

INTRA-DIST 
EQUIPMENT 

1 

1 TOTAL 

1 - -. - 

DAMS ANO RESERVOIRS - GENERAL 

190008 | 

■ 

42,859 

1 t 

1 1 

1 2,500 I 

1 1 

- | 

1 

1 

500 I 

1 

1 

1 

1,490 

I 

1 47,349 

j 

STATE WATER PROJECT 

190013 | 

j 


1 1 

1 3,600,000 | 

j 1 

1 

1 

1 

1 

1 

I 


1 3,600,000 

i 

WEATHER MODIFICATION 

190020 | 

27,268 

S J 

1 14,200 i 

1 

5,000 | 

1 

1,188 

1 

1 47,656 


PROGRAM TOTAL 70,127 3,616,700 5,500 2,678 3,695,005 
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BUDGET FORM 11 
FCA-238 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 


RAH WATER TRANS ANO DIST PROGRAM SUMMARY 


*** PROGRAM *** | LABOR 


ADMINISTRATION IINCL. OEBT SERVICE) I 70,976 

I 

CONSTRUCTION I 125,349 

I 

MAINTENANCE I 314,331 

I 

OPERATIONS I 271,149 


TOTAL EXPENDITURES 781,805 


CONTRACT I 
SERVICES I 

MATERIAL/ I 
SUPPLIES 1 

LAND/ | 

EQUIPMENT | 

INTRA-DIST 

EQUIPMENT 

1 

1 TOTAL 

1 

864,660 | 

500 1 


2,228 

1 

1 

I 938,364 

j 

459,150 | 


518,550 I 

3,659 

I 1,106,708 
| 

52,236 I 

38,460 I 


39,038 

| 444,065 

| 

117,830 I 

25,380 1 


17,031 

1 431,390 


,493,876 64,340 518,550 61,956 2,920,527 
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BUDGET FORM 10 
FCA-23A 

RAH WATER TRANS 

*** PROJECT NAME *** 


I ORDINANCE ADMINISTRATION 

I 

I REPLACEMENT FUND 

I 

I INSURANCE 

I 

I ADMINISTRATIVE PROJECTS 

I 

I UNPLANNED STUDIES 

TOTAL ADMINISTRATION PROGRAM 

I 

I DEBT SERVICE 


PROGRAM TOTAL 



PROGRAM SUMMARY BY PROJECT 




1973-74 BUDGET 

AND DIST 

ADMINISTRATION PROGRAM 








I 1 

CONTRACT 

1 

MATERIAL/ 

1 

LAND/ I 

INTRA-DIST | 


PROJ NO 

1 LABOR I 

SERVICES 

1 

1 

SUPPLIES 

1 

1 

EQUIPMENT I 

EQUIPMENT | 

TOTAL 

290001 

I - 1 

I 1 

1 1 

1 29,625 1 

1 f 


1 

1 

I 

1 

1 


1 

1 

1 

1 

1 

1 

1 

1 

i 

i 

834 I 

1 

30,459 

290003 

1 1 

1 i 

1 1 

30,472 

1 

1 


1 

1 

1 

1 

1 

1 

30,472 

290005 

1 1 

1 1 

| 1 

5,500 

1 

1 


1 

1 

1 

1 

I 

1 

1 

1 

5,500 

290006 

1 36,609 | 

i | 

1,500 

1 

I 

1 

500 

1 

I 

1 

1 

1 

1.318 | 

1 

41,927 

290009 

I 2,742 1 


1 

1 


1 

1 

1 

1 

76 | 

2,818 


70,976 

37,472 


500 



2,228 

111,176 


1 1 


1 


1 

1 

1 


290099 

1 1 

827,188 

1 


1 

1 

1 

827,188 


70.976 864,660 


500 


2,228 938,364 
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BUDGET FORM 10 
FCA-23A 

RAM MATER TRANS ANO 

*** PROJECT NAME *** 


CENTRAL PIPELINE 

VASONA PUMP STATION 

CONTROL SYSTEM - RAW WATER 

CONTROL SYSTEM-VASONA PUMP STATION 

COYOTE CANAL 

COYOTE CANAL EXTENSION 

COYOTE ALAMITOS CANAL 

EVERGREEN DISTRIBUTION SYSTEM 

MCCLELLAN ROAD PERCOLATION POND 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 


DIST 

CONSTRUCTION 

PROGRAM 







1 

PROJ NO | 

LABOR 

1 

1 

CONTRACT 

SERVICES 

1 

1 

MATERIAL/ 

SUPPLIES 

i 

1 

I 

LAND/ 

EQUIPMENT 

INTRA-OIST | 
EQUIPMENT | 

TOTAL 

1 

290025 I 

j 

2,396 

1 

1 

1 

1 

t 

1 

I 

91,000 

1 

1 

1 


1 

1 

1 

1 

1 


1 

67 I 

1 

93,463 

290026 | 

i 

22,514 

82,000 

1 

1 

1 


1 

1 


676 I 

105,190 

290037 | 

t 

12,196 

1 

1 

1 

1 

1 


1 

1 


1 

1 

4,000 

316 | 

16,512 

290041 \ 

i 

9,197 


1 

1 

1 


1 

1 

2,000 

244 | 

11,441 

290045 | 

i 

3,932 

16,000 

1 

1 

I 


1 

1 


109 I 

20,041 

290046 | 

t 

19,242 


34,900 

1 


1 

1 

10,600 

576 I 

65,318 

290047 | 

i 

21,424 

1 

1 

176,600 

1 

\ 

1 


1 

1 

25,950 

624 | 

224,598 

290049 | 

1 

23,201 

58,550 

1 

1 

1 


1 

1 

| 

15,775 

690 | 

| 

98,216 

290070 I 

11,247 

100 

1 

1 


I 

1 

460,225 

357 I 

471,929 


125,349 459,150 


518,550 


3,659 1,106,708 
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BUDGET FORM 10 
FCA-23A 

RAM MATER TRANS 

*** PROJECT NAME *** 


RAM WATER DISTRIBUTION - GENERAL 
CENTRAL PIPELINE 
VASCNA PUMP STATION 
R1NCONAOA FORCE MAIN 
ALMADEN VALLEY PIPELINE 
STEVENS CREEK PIPELINE 
ALAMITOS PERCOLATION SYSTEM 
CAMOEN PERCOLATION SYSTEM 
COYOTE CANAL 
COYOTE CANAL EXTENSION 
COYOTE ALAMITOS CANAL 
COYOTE PERCOLATION SYSTEM 
EVERGREEN DISTRIBUTION SYSTEM 
GUAOALUPE WATER SYSTEM 
GUADALUPE PERCOLATION AREA 
KIRK DISTRIBUTION SYSTEM 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

AND DIST MAINTENANCE PROGRAM 


1 

PROJ NO | 

LABOR | 

CONTRACT | 
SERVICES I 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ I 

EQUIPMENT I 

INTRA-DIST | 
EQUIPMENT I 

I 

TOTAL 


1 

290008 | 

1 

” " LU 1 

1 

25.850 I 
j 

.... * “ “ 1 

1 

7,000 1 

j 

2,000 

1 

1 

1 

1 

1 

1 

1 

I 

4,475 1 

I 

39,325 


290025 | 

4,325 I 
■ 

3,000 | 

j 

200 

1 

1 

1 

1 

1 

366 | 

1 

7,891 


290026 | 

j 

28,614 | 

| 

6,500 | 

j 

7,100 

1 

1 

1 

1 

1 

1 

1 

2,841 1 

| 

45,055 


290027 | 

1,247 r 
| 

1 

500 | 

j 

100 

1 

1 

1 

1 

98 | 

1,945 


290030 | 

j 

5,611 t 

i 

2,700 I 

200 

1 

1 

1 

716 | 

■ 

9,227 


290039 | 

j 

2,494 I 

j 

1,000 t 

I 

200 

1 

1 

1 

1 

| 

596 | 

i 

4,290 


290040 I 
j 

3,741 | 

■ 

1 

1 

1 

500 

1 

1 

1 

1 

1 

1 

1 

394 | 

4,635 


290043 I 

4,988 I 
j 

500 I 
j 

400 

1 

1 

1 

1 

1 

892 1 

i 

6,780 


290045 | 

j 

14,964 i 

1,000 l 

2,000 

I 

1 

1 

1 

1 

1 

2,876 I 

20,840 


290046 | 

24,940 1 

j 

500 1 

j 

4,000 

1 

1 

1 

2,760 | 

a 

32,200 


290047 | 

18,268 1 
■ 

1,000 l 

1 

3,500 

1 

1 

1 

2,303 I 

1 

25,071 


290048 I 
j 

12,470 1 

j 

300 I 

800 

1 

1 

1 

1 

I 

1,080 1 
i 

14,650 


290049 | 

j 

33,669 I 
j 

f 

1,600 I 

1 

5,000 

1 

1 

ft 

a 

3,096 I 

i 

43,565 


290051 | 

i 

1,247 I 

1 

1 


1 

1 

1 

1 

1 

a 

1 

98 I 

i 

1,345 


290052 I 
j 

2,494 1 

i 

I 

1 

1 

500 

1 

1 

1 

1 

1 

t 

1 

396 | 

I 

3,390 


290053 | 

4,364 I 

1 

800 

1 

1 

1 

1 

668 I 

5,832 
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I 


BUDGET FORM 10 

FCA-23A 


PROGRAM SUMMARY BY PROJECT 



1973-74 

BUDGET 

RAW WATER TRANS AND 

OIST 

MAINTENANCE 

PROGRAM 






*** PROJECT NAME *** 

1 

PROJ NO | 

1 

LABOR 1 
| 

CONTRACT 

SERVICES 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ I 

EQUIPMENT I 
■ 

INTRA-DIST I 
EQUIPMENT | 

TOTAL 

OKA LANE PERCOLATION SYSTEM 

1 

1 

290054 | 

j 

1 

1 

3,741 | 

1 

500 

300 

1 

1 

1 

1 

1 

1 

1 

| 

1 

744 I 
j 

5,285 

MAIN AVENUE PERCOLATION SYSTEM 

290056 | 

j 

1 

4,988 | 

j 

300 

300 

1 

1 

1 

1 

| 

792 | 

j 

6,380 

MCGLINCEY PERCOLATION SYSTEM 

290057 I 

7,482 I 

1 

1,000 

500 

1 

1 

1 

1 

1 

1 

988 I 

9,970 

PAGE DISTRIBUTION SYSTEM - UPPER 

290059 | 

j 

4,986 I 


400 

1 

1 

1 

1 

I 

892 1 

* 

6,280 

PAGE PERCOLATION SYSTEM 

290060 | 

i 

7,482 | 

j 

3,500 

500 

1 

1 

1 

1 

| 

988 1 

| 

12,470 

PENITENCIA PERCOLATION SYSTEM 

290061 | 

j 

8,729 I 

7,000 

500 

1 

1 

1 

1 

1,636 | 

| 

17,865 

STANDISH DAM 

290062 | 

j 

2,494 | 


200 

1 

1 

1 

1 

296 | 

| 

2,990 

WATER CONTROL SYSTEM 

290064 | 

j 

25,161 ! 

j 

3,636 

3,060 

1 

i 

1 

1 

f 

839 | 

| 

32,696 

8U0C AVENUE PERCOLATION PONDS 

290065 | 

9,477 1 

3,500 

1,000 

1 

1 

1 

1,364 I 
| 

15,341 

FORD ROAD PERCOLATION AREA 

290066 I 

3,741 I 

1 

800 

200 

i 

1 

1 

1 

844 I 

i 

5,585 

KOOSER PERCOLATION SYSTEM 

290C67 J 

I 

4,364 I 
| 


100 

1 

i 

1 

1 

668 1 

5,132 

LOS CAPITANCILLOS PERC SYSTEM 

290068 | 

i 

6,235 | 

t 


500 

1 

1 

I 

1 

1 

840 I 

7,575 

SUNNYQAKS PERCOLATION PONDS 

290069 | 

j 

3,741 | 

i 

1,200 

200 

i 

1 

1 

1 

544 t 

5,685 

VASONA DISTRIBUTION SYSTEM 

290071 | 

7,482 1 


200 

i 

1 

1 

I 

588 I 

8,270 

ALMADEN - CALERO CANAL 

1 

290072 I 

i 

1 

22,446 J 

I 

5,000 

3,000 

1 

1 

i 

1 

1 

1 

2,864 | 

| 

33,310 

LOS GATOS PERCOLATION SYSTEM 

1 

290073 I 

2,494 | 


200 

i 

1 

1 

496 | 

3,190 

PROGRAM TOTAL 


314,331 

52,236 

38,460 



39,038 

444,065 
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PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


BUDGET FORM 10 
FCA-23A 


RAM WATER TRANS AND 

DIST 

OPERATIONS 

PROGRAM 






*** PROJECT NAME *** 

1 

PROJ NO | 

1 

LABOR I 

1 

CONTRACT 

SERVICES 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ 1 

EQUIPMENT | 

INTRA-DIST I 
EQUIPMENT I 

TOTAL 

RAM HATER DISTRIBUTION - GENERAL 

290008 | 

j 

| 

1 

1 

149,570 I 

j 

23,800 

22,500 

I 

1 

1 

1 

1 

7,166 I 

203,036 

VASONA PUMP STATION 

290026 | 

1 

29,878 I 

44,000 


1 

1 

1 

1 

1,052 1 

74,930 

EVERGREEN DISTRIBUTION SYSTEM 

290049 | 

1 

1 

4,605 | 

25,000 


1 

1 

1 

162 1 

29,767 

GUADALUPE PERCOLATION AREA 

290052 { 

I 

1 

2,646 | 

j 

1,000 

200 

1 

1 

1 

1 

1 

1 

1,199 I 

5,045 

WATER CONTROL SYSTEM 

290064 | 

j 

58,582 1 

i 

7,380 

180 

1 

1 

1 

1 

1 

2,049 1 

68,191 

FORD ROAD PERCOLATION AREA 

290066 | 

j 

3,132 1 

1 

1,700 

200 

1 

1 

1 

1 

1.417 1 

6,449 

LOS CAPITANCILLOS PERC SYSTEM 

1 

290068 | 

3,132 1 

1 

950 

200 

1 

1 

1 

1 

1 

a 

1,417 | 

5,699 

LOS GATOS PERCOLATION SYSTEM 

290073 | 

j 

4,379 | 

J 

3,000 

300 

1 

1 

a 

1 

i 

a 

1 

2,065 1 

a 

9,744 

CORROSION CONTROL 

290078 | 

j 

5,677 1 

8,000 

1,000 

1 

i 

a 

1 

i 

a 

192 1 

14,869 

PERC POND CAPACITY EVALUATION 

290083 | 

4,774 I 

f 

1,500 

400 

1 

i 

i 

1 

a 

1 

156 | 

6,830 

STREAM BED PERC CAPACITY EVALUATION 

290084 I 

4,774 I 

1,500 

400 

1 

i 

1 

i 

156 1 

6,830 

PROGRAM TOTAL 


271,149 

117,830 

25,380 



17,031 

431 ,390 
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1973-74 BUDGET 


BUDGET FORM 11 
FCA-23B 

MATER 

*** PROGRAM *** 


ADMINISTRATION IINCL. DEBT 

CONSTRUCTION 

MAINTENANCE 

OPERATIONS 


TOTAL EXPENDITURES 


COST CENTER SUMMARY BY PROGRAM 


TREATMENT PROGRAM SUMMARY 



1 

« 

CONTRACT I 

MATERIAL/ 1 

LAND/ 

1 

INTRA-DIST I 



1 

1 

LABOR I 

1 

2,614 I 

1 

131,953 1 

f 

221,253 I 

1 

398,772 1 

SERVICES I 

SUPPLIES 1 

EQUIPMENT 

1 

I 

EQUIPMENT I 

TOTAL 

SERVICE) 

1 

i 

1 

588,411 I 



1 

t 

1 

1 

1 

1 

1 

75 I 
j 

591,100 


1 

\ 

1 

525,000 1 


48,225 

1 

1 

1 

3,813 | 

a 

708,991 


1 

a 

26,742 1 

49,770 I 


1 

1 

1 

13,775 1 

| 

311,540 


l 

i 

110,960 I 

308,710 t 


1 

22,952 I 

841,394 


754,592 1,251,113 358,480 48,225 40,615 2,453,025 
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4 ' 


I 


BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


MATER TREATMENT ADMINISTRATION PROGRAM 





1 

CONTRACT 

1 

MATERIAL/ 


LAND/ I 

INTRA-DIST I 


1 

*** PROJECT NAME *** 

PROJ NO | 

LABOR 

t 

SERVICES 

1 

1 

SUPPLIES 

1 

1 

EQUIPMENT I 

EQUIPMENT | 

TOTAL 

1 

1 

1 

1 

1 

REPLACEMENT FUND 

1 

390003 t 


1 

» 

1 

1 

1 

68,778 

1 

1 

I 


1 

1 

1 

1 

1 

“ “ “ " - “ “ " “ 1 

1 

1 

1 

i 

68,778 

INSURANCE 

390005 I 


1 

I 

15,000 

1 

1 

1 


1 

1 

1 

1 

I 

I 

a 

15,000 

ADMINISTRATIVE PROJECTS 

1 

390006 1 

i 

560 

1 

1 


1 

I 


1 

1 

1 

I 

1 

1 

is i 

1 

578 

UNPLANNED STUOIES 

390009 | 

2,054 

1 


1 


1 

1 

57 I 

2,111 

TOTAL ADMINISTRATION PROGRAM 


2,614 


83,778 





75 

86,467 



1 


1 


1 


1 

1 

1 


1 

DEBT SERVICE 

390099 | 


1 

504,633 

1 


1 

1 

1 

504,633 

1 


PROGRAM TOTAL 


2,614 


588,411 


75 591,100 
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1 


BUOGET FORM 10 
FCA-23A 


MATER TREATMENT 


*** PROJECT NAME *** PROJ NO 


PENITENCIA WATER TREATMENT PLANT 390023 
RINCONAOA MATER TREATMENT PLANT 390029 
CONTROL SYSTEM - R.W.T.P. 390037 
CONTROL SYSTEM-PENITENCIA W.T.P. 390091 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 


CONSTRUCTION 

PROGRAM 



LABOR 

1 

1 

1 

CONTRACT 

SERVICES 

1 

1 

MATERIAL/ 1 
SUPPLIES 1 

41,468 

1 

1 

1 

1 

| 

523,000 

I 

1 

1 

1 

I 


2,478 

1 

1 

1 


1 

1 

1 


27,229 

1 

1 

1 


1 

1 

1 


60,778 

1 

1 

2,000 

1 

1 



131,953 525,000 


1973-74 BUDGET 


LAND/ 

EQUIPMENT 

1NTRA-DIST | 
EQUIPMENT I 

TOTAL 

7,000 

1 

1 

1,359 I 

I 

572,827 

15,725 

72 1 
■ 

18,275 

5,500 

714 | 

■ 

33,443 

20,000 

1,668 1 

84,446 


48,225 3,813 708,991 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 

MATER TREATMENT MAINTENANCE PROGRAM 


*** PROJECT NAME *** 

1 

PROJ NO I 

LABOR I 

-T 1 

CONTRACT | 
SERVICES I 

MATERIAL/ 1 
SUPPLIES I 

LAND/ I 

EQUIPMENT I 

INTRA-OIST J 
EQUIPMENT | 

TOTAL 

PENITENCIA WATER TREATMENT PLANT 

1 

390023 t 

1 

1 

1 

1 

23,566 | 

| 

--- 1 

1 

1 

4,000 I 

1 

1 

11,000 I 

1 

1 

1 

1 

1 

1 

896 | 

| 

39,462 

RINCQNAOA WATER TREATMENT PLANT 

390029 | 

j 

1 

168 1340 | 

t 

18,500 I 

1 

35*200 | 

j 

1 

1 

11,900 1 

233,940 

WATER CONTROL SYSTEM 

390064 | 

29,347 I 

4,242 I 

3,570 ) 

1 

1 

979 | 

38,138 


PROGRAM TOTAL 221,253 26,742 49,770 13,775 311,540 
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BUDGET FORM 10 
FCA-23A 

MATER TREATMENT 

*** PROJECT NAME *** 


PENITENCIA MATER TREATMENT PLANT 
RINCONAOA MATER TREATMENT PLANT 
WATER CONTROL SYSTEM 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

OPERATIONS PROGRAM 


PROJ NO | 

1 

LABOR | 

1 

CONTRACT I 
SERVICES | 

MATERIAL/ I 
SUPPLIES 1 

.. i 

LAND/ 1 

EQUIPMENT 1 

INTRA-OIST I 
EQUIPMENT | 

TOTAL 

1 

1 

390023 I 
j 

1 

1 

1 

44,831 I 

I 

14,150 1 

1 

1 

1 

58,500 I 
| 

1 

I 

1 

1 

lrr " "" “ “ "* * 1 

1 

1 

1,540 | 

1 

119,021 

390029 | 

t 

285.607 | 

j 

88,200 l 

1 

250.000 1 

j 

1 

1 

1 

19.021 | 

j 

642,828 

390C64 | 

68.334 | 

8,610 I 

210 | 

1 

1 

2.391 | 

79,545 


398,772 110,960 308,710 22,952 841,394 
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I 


BUDGET FORM 11 


COST CENTER 

SUMMARY BY PROGRAM 



1973-74 

BUDGET 

FCA-23B 











TREATED MTR 

TRANS C DIST 

PROGRAM 

SUMMARY 











CONTRACT | 

MATERIAL/ I 

LAND/ 

1 

INTRA-OIST 

I 


*** PROGRAM *** 


LABOR 


SERVICES I 

SUPPLIES I 

EQUIPMENT 

1 

1 

EQUIPMENT 

1 

1 

TOTAL 

ADMINISTRATION IINCL. DEBT 

. 

SERVICE) 

19,786 

419,944 I 



1 

1 

1 

1 

■ 

575 

1 

1 

1 

I 

440,305 

CONSTRUCTION 


112,929 

336,800 I 


46,300 

1 

1 

1 

3,279 

1 

1 

| 

499,308 

MAINTENANCE 


29,938 

9,722 I 

12,170 t 


1 

1 

1 

1,800 

1 

1 

53,630 

OPERATIONS 

: 

81,031 

66,010 1 

1,810 I 



3,377 


152,228 


TOTAL EXPENDITURES 243,684 832,476 13,980 46,300 9,031 1,145,471 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


TREATED MTR TRANS £ 

DIST 

ADMINISTRATION PROGRAM 






*** PROJECT NAME *** 

PROJ NO 

LABOR | 

CONTRACT 

SERVICES 

1 

1 

I 

MATERIAL/ 

SUPPLIES 

1 

1 

1 

LAND/ 1 

EQUIPMENT I 

INTRA-DIST 
EQUIPMENT 

ORDINANCE ADMINISTRATION 

490001 

i 

9,368 1 

I 


! 

i 

i 

i 

i 


1 

1 

1 

1 

1 

1 

1 

1 

257 

REPLACEMENT FUND 

490003 

1 

1 

1 

24,601 

I 

i 

l 


1 

1 

1 

1 


INSURANCE 

490005 

1 

1 

1 

4,050 

1 

I 


1 

1 

1 

1 


ADMINISTRATIVE PROJECTS 

490006 

7,676 1 


i 

i 


1 

1 

1 

1 

242 

UNPLANNED STUDIES 

490009 

2,742 1 


1 

i 


1 

1 

1 

1 

76 

TOTAL ADMINISTRATION PROGRAM 


19,786 

28,651 





575 

DEBT SERVICE 

490099 

1 1 

1 1 

391,293 

i 

i 


1 

1 

1 

I 



PROGRAM TOTAL 


19,786 419,944 


575 


TOTAL 


9,625 I 
24,601 I 
4,050 I 
7,918 | 

2,818 | 

49,012 

I 

391,293 | 


440,305 
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BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


TREATED WTR TRANS 

C DIST 

CONSTRUCTION PROGRAM 








*** PROJECT NAME *♦* 

PROJ NO 

LABOR I 

-rr^r 1 

CONTRACT 

SERVICES 

1 

1 

1 

MATERIAL/ 

SUPPLIES 

1 

1 

LAND/ 

EQUIPMENT 

1 

1 

| 

INTRA-QIST | 
EQUIPMENT I 

TOTAL 

MOUNTAIN VIEW 0ISTRI8UTARY 

490031 

1 

1 

1 

5,303 t 
j 

1,000 

1 

1 

1 

1 

1 


1 

1 


1 

1 

f 

1 

1 

157 I 
j 

6,460 

EVERGREEN PIPELINE 

490034 

441835 1 

329,400 

1 

1 


1 

1 

21,100 

1 

1 

1,386 | 

• 

396.721 

EVERGREEN RESERVOIR 

490035 

3,612 1 

i 

1,100 

1 

1 

1 


1 

1 

I 

15,200 

1 

1 

| 

115 | 

j 

20,027 

CONTROL SYSTEM - TREATED WATER 

490037 

59,179 1 

5,300 

1 

1 


1 

10,000 

» 

1.621 1 

76,100 


PROGRAM TOTAL 


112,929 336,800 


46,300 3,279 499,308 
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BUDGET FORM 10 
FCA-23A 

TREATED MTR 

*** PROJECT NAME *** 


TREATED MATER DISTRIBUTION 
EVERGREEN PIPELINE 
MEST PIPELINE 
SANTA CLARA DISTRIBUTARY 
MATER CONTROL SYSTEM 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 


TRANS & DIST 


MAINTENANCE 

PROGRAM 

PROJ NO 

1 

1 

1 

LABOR I 

CONTRACT 

SERVICES 


GENRAL 490008 I 

9*580 | 

l 

6,000 

1 

490034 I 
j 

1 

2*494 | 

I 

500 

490036 | 

j 

1*247 | 

500 

1 

490055 | 

1*247 | 

| 

500 

490064 | 

15*370 I 

2,222 


29,938 9,722 


1973-74 BUDGET 


MATERIAL/ 1 
SUPPLIES 1 

LAND/ I 

EQUIPMENT I 

INTRA-DIST I 
EQUIPMENT | 

TOTAL 

1 

10,000 I 
j 

1 

1 

1 

945 1 

j 

26,525 

100 I 

I 

1 

1 

1 

146 1 

1 

3,240 

100 I 

1 

1 

1 

98 | 
j 

1,945 

100 I 

1 

1 

1 

• 

98 1 
j 

1,945 

1,870 | 

1 

1 

513 I 

19,975 


12,170 1,800 53,630 
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BUDGET FORM 10 
FCA-23A 

TREATED MTR 

*** PROJECT NAME *** 


TREATED HATER DISTRIBUTION 
WATER CONTROL SYSTEM 
CORROSION CONTROL 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


TRANS £ DIST 

OPERATIONS 

PROGRAM 

1 


CONTRACT | 

PROJ NO I 

LABOR I 

SERVICES 1 

| 

GENRAL 490008 I 

1 

1 

1 

38,104 1 

1 

52t500 1 

1 

490064 | 

35,797 1 

1 

1 

4,510 1 

49C078 l 

7,130 1 

9,000 1 


MATERIAL/ 1 
SUPPLIES 1 

LAND/ t 

EQUIPMENT | 

INTRA-OIST 1 
EQUIPMENT | 

i 

TOTAL 

500 1 

j 

1 

1 

1 

1 

1 

1 

1,885 | 

| 

92,989 

no i 

i 

1 

1 

1 

1,252 1 

1 

41,669 

1,200 1 

1 

1 

240 I 

17,570 


81,031 66,010 1,810 


3,377 152,228 
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BUDGET FORM 11 
FCA-23B 


ADMINISTRATION AND 


| *** PROGRAM *** 

I ADMINISTRATION (INCL. OEBT SERVICE) 
I PLANNING 
I CPERATIONS 


TOTAL EXPENDITURES 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 


GENL PROGRAM SUMMARY 


I CONTRACT I MATERIAL/ I LANO/ | INTRA-DIST | 

LABOR I SERVICES I SUPPLIES I EQUIPMENT I EQUIPMENT I TOTAL 

107.336 I 655,457 | 4,450 | I 3,577 I 770,820 

209,907 I 82,700 I I I 5,578 I 298,185 

I I I I I 

162,302 I 8,650 I 19,000 I I 5,652 I 195,604 


479,545 746,807 


23,450 


14,807 1,264,609 
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I 


BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


ADMINISTRATION AND GENL ADMINISTRATION PROGRAM 


| *** PROJECT NAME *** PROJ NO 1 LABOR I 

I INSURANCE 590005 I I 

I ADMINISTRATIVE PROJECTS 590006 | 9,437 I 

I UNPLANNED STUDIES 590009 | 3,813 t 

I MATER REVENUE COLLECTION 590010 I 94,086 I 

TOTAL ADMINISTRATION PROGRAM 107,336 

I I I 

I DEBT SERVICE 590099 | I 


PROGRAM TOTAL 107,336 


CONTRACT I 
SERVICES I 

MATERIAL/ I 
SUPPLIES I 

LAND/ | 

EQUIPMENT | 

INTRA-OIST | 
EQUIPMENT | 

TOTAL 

25,000 I 

1 

1 

1 

i 

1 

1 

1 

1 

25,000 


! 

1 

1 

1 

278 I 

1 

9,715 


1 

1 

1 

§ 

114 I 

i 

3,927 

7,050 I 

4,450 I 

1 

3.185 I 

108,771 

32,050 

4,450 


3,577 

147,413 

1 

1 

1 

1 


623,407 I 

1 

1 

» 

623,407 


655,457 4,450 3,577 770,820 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 




ADMINISTRATION AND 

GENL 

PLANNING 

PROGRAM 







1 


CONTRACT 

1 

MATERIAL/ 

1 

LAND/ I 

INTRA-DIST 

*** PROJECT NAME *** 

PROJ NO I 

LABOR I 

SERVICES 

1 

SUPPLIES 

1 

EQUIPMENT I 

EQUIPMENT 

P/S GROUNDWATER BASIN COOP. M/DMR 

1 

590004 | 

j 

1 

21,435 I 

1 

5,000 

1 

1 

| 


1 

1 

1 

j 

1 

1 

1 

a 

576 

P/S WASTE WATER RECLAMATION 

590004 | 

j 

1 

28*034 | 

71,000 

1 

1 

| 


1 

1 

1 

1 

i 

1 

744 

FINANCIAL AND CASH FLOW STUOY 

590012 I 

1 

18*986 | 

1 

1,700 

I 

1 


1 

I 

1 

I 

537 

ANNUAL WATER SUPPLY BALANCE 

590015 | 

j 

1 

20*606 | 
j 

100 

1 

1 

1 


1 

1 

t 

t 

i 

1 

566 

POWER REQUIREMENT ANALYSIS 

590017 | 

1 

11,425 1 

500 

1 

1 

| 


1 

1 

i 

1 

292 

WATER RESOURCES MASTER PLANNING 

590074 | 

j 

1 

74*666 | 

j 

3,000 

1 

1 

1 


I 

1 

1 

1 

i 

| 

1,937 

WATER QUALITY STUOIES 

590079 | 

j 

19*921 1 

i 

1,000 

1 

1 

1 


1 

1 

1 

i 

i 

542 

ADVANCED PLANNING-TELEMETRY/CONTROL 

590096 | 

14,834 1 

400 

1 

1 


1 

1 

1 

i 

384 


PROGRAM TOTAL 


209,907 82,700 


5,578 


PAGE 


TOTAL 


27,011 

99,778 

21,223 

21,272 

12,217 

79,603 

21,463 

15,618 


298,185 

















BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 

FCA-23A 


ADMINISTRATION AND GENL 

*** PROJECT NAME *** PROJ NO 


MATER MEASUREMENT 590011 

PEST CONTROL 590082 


OPERATIONS PROGRAM 

I CONTRACT I MATERIAL/ 

LABOR I SERVICES I SUPPLIES 

-| ---| - 

I I 

I i 

143.878 I 7.650 I 16.000 

I I 

18.424 1 1.000 I 3.000 


LANO/ I 
EQUIPMENT I 


INTRA-DIST 

EQUIPMENT 


4,922 

730 


PROGRAM TOTAL 


162,302 8,650 19,000 


5,652 


BUDGET 


TOTAL 


172,450 

23,154 


195,604 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 



DISTRICT 


I *** PROJECT NAME *** 

1 SICK LEAVE, VACATION, ETC. 

I ORDINANCE ADMINISTRATION 
I ADMINISTRATIVE PROJECTS 
I UNPLANNED STUDIES 
I GENERAL SERVICES 
I FISCAL SERVICES 
I SECRETARIAL SERVICES 
1 MANAGEMENT PROJECT 
I C.P. ENGINEERING £ SCIENTIFIC 
I O.P. BUSINESS ADMIN. £ COMMERCIAL 
I PUBLIC EDUCATION 
I COMPUTER SYSTEMS ANALYSIS 
I ENVIRONMENTAL IMPACT ANAL./REPORTS 
I JOINT USE OISTRICT RIGHTS-OF-WAY 
I EMPLOYEE BENEFITS 


PROGRAM TOTAL 


AOHMSTRATICA PROGRAM 


PRCJ NO I 

LABOR 

1 

1 

| 

CONTRACT 
SERV ICES 

1 

1 

1 

MAT ER IAL/ 
SJPPL IES 

1 

1 

1 

LAND/ 1 INTRA-DIST 

EQUIPMENT I EQUIPMENT 

1 

1 

1 

TOTA 

080000 I 

527 ,071 

1 

1 

1 

1 

1 


1 

1 

1 

1 

I 


1 

1 

1 

1 

1 

i 

1 

1 

1 

1 

1 

1 

527 ,071 

0800C1 I 

6 ,205 

1 

1 

1 


1 

1 

| 


1 

1 

1 

1 

| 

1 

1 

1 

6 ,205 

0800C6 | 

154 ,641 

1 

1 

1 


1 

1 

1 


1 

1 

1 

1 

1 

1 

1 

1 

1 

154 ,641 

080009 I 

2 ,555 

1 

1 

1 


1 

1 


1 

1 

1 

1 

1 

1 

I 

1 

I 

2 ,555 

080010 I 

88 ,788 

1 

1 


1 

1 

1 


1 

1 

1 

I 

1 

1 

1 

1 

1 

88 ,788 

080011 I 

121 ,433 

1 

1 

1 


1 

I 

1 


1 

1 

1 

1 

1 

1 

1 

1 

1 

121 ,433 

080012 I 

221 ,803 

1 

1 

1 


1 

I 

1 


1 

1 

1 

1 

| 

I 

1 

1 

221 ,803 

080013 I 

287,938 

1 

1 

1 


1 

1 


1 

1 

I 

1 

1 

1 

1 

1 

287,938 

080015 I 

9 ,912 

I 

1 

1 


1 

1 

1 


1 

1 

1 

I 

1 

1 

1 

1 

1 

9 ,912 

080016 I 

72 ,443 

\ 

1 


1 

1 

1 


1 

1 

1 

1 

1 

1 

1 

1 

1 

72 ,443 

080017 I 

36 ,475 

1 

1 

t 


1 

1 

1 


1 

1 

1 

1 

1 

t 

1 

1 

1 

36 ,475 

C80C18 I 

8 ,760 

1 

1 

1 


1 

1 

| 


1 

1 

f 

1 

j 

l 

1 

8 ,760 

080024 | 

3 ,890 

1 

1 

1 


1 

1 

1 


I 

1 

1 


1 

1 

3 ,890 

080025 | 

6 ,380 

1 

I 


1 

1 

I 


1 

1 

1 

1 

1 

I 

1 

t 

6 ,380 

C80C88 | 


1 

1 

413,193 

f 

1 


1 

1 

1 

1 

1 

1 

413 ,193 


1,548,294 


413, 193 






1,961,487 
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BUDGET FORM 10 
FCA-23A 


PROGRAM SUMMARY BY PROJECT 

1973-74 BUDGET 


DISTRICT 

CONSTRUCTION PROGRAM 




1 

1 

CONTRACT 

1 

MATERIAL/ 1 

LAND/ 

1 

INTRA-DIST 

1 


*** PROJECT NAME *** 

PROJ NO I 

LABOR i 

SERVICES 

1 

SUPPLIES 1 

EQUIPMENT 

1 

EQUIPMENT 

1 

TOTAL 


I 

I 

I 


DISTRICT HEADQUARTERS BUILDING 

060020 

1 

ft 

4,282 1 

1 

26,800 

1 

a 

i 

I 

i 

a 

129 | 

1 

31,211 

MAINTENANCE SHOPS 

060021 

1 

1 

I 

1 

6,000 

1 

i 

1 

i 

1 

i 

1 

1 

6,000 


PROGRAM TOTAL 


4,282 32,800 


129 37,211 
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BUDGET FORM 10 PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

FCA-23A 


DISTRICT 


MAINTENANCE PROGRAM 




*** PROJECT NAME *** 


ADMINISTRATIVE £ MAINTENANCE HOQS. 
ALMAOEN YARD 
CLASS IV EQUIPMENT 


PROJ NO 

080020 

080021 

080023 


LABOR 


28*791 

34,537 

2,900 


CONTRACT I MATERIAL/ 
SERVICES I SUPPLIES 

-| - 

I 

I 

I 

[ 

I 

I 

I 


LAND/ 

EQUIPMENT 


INTRA-DIST 
EQUIPMENT 


TOTAL 


28,791 

34,537 

2,900 


PROGRAM TOTAL 


66,228 


66,228 
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BUDGET FORM 10 
FCA-23A 


DISTRICT 


J *** PROJECT NAME *** 

| BASIC HYOROLOGY 
I BASIC ENGINEERING 
I BASIC DATA COLLECTION 
I P/S GEOGRAPHIC NAMES 
I P/S FLOOD INSURANCE LIAISON 
I P/S IMPLEMENTATION HELL STANDARDS 
1 P/S M.I.D.S. SUB-SYSTEMS 
I FISH ASSISTANCE 
I COMMUNITY EMPLOYMENT PROJECT 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 



GOVERNMENTAL PROGRAM 





1 


CONTRACT 

MATERIAL/ 1 

LAND/ 1 

INTRA-OIST I 


PROJ NO | 

LABOR | 

SERVICES 

SUPPLIES | 
_ 1 

EQUIPMENT 1 

EQUIPMENT | 

TOTAL 

1 

000001 I 

1 

19,587 | 

3,500 

1 

I 

1 

1 

i 

i 

i 

1 

i 

i 

1,104 I 

1 

24,191 

000002 I 

56,415 I 

7,000 

500 | 

1 

1 

3,256 I 

1 

67,171 

000003 ] 

148,720 | 

51,650 

16,700 | 

• 

i 

17,352 J 

234,422 

000004 I 

876 I 


1 

i 

i 

1 

1 

40 1 

i 

916 

000004 i 

i 

1,044 | 


1 

i 

1 

■ 

48 I 

1,092 

000004 | 

6,951 | 

200 

1 

i 

i 

1 

408 | 

i 

7,559 

000004 | 


4,000 

1 

i 

j 

i 

i 

i 

4,000 

000005 i 

1 

3,433 I 

500 

500 1 

i 

i 

1 

1 

364 | 

j 

4,797 

000006 I 

5,025 | 

2,000 


i 

i 

804 I 

7,829 


242,051 

68,850 

17,700 


23,376 

351,977 
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BUDGET FORM 11 
FCA-23B 


COST CENTER SUMMARY BY PROGRAM 


1973-74 BUDGET 


EQUIP WORKING 


I PROGRAM ♦** 

I CONSTRUCTION 
I MAINTENANCE 


TOTAL EXPENDITURES 


CAPITAL PROGRAM SUMMARY 



1 

CONTRACT 

1 

MATERIAL/ I 

LAND/ 

1 

INTRA-DIST I 




LABOR | 

SERVICES 


SUPPLIES 1 

EQUIPMENT 

1 

1 

EQUIPMENT | 

TOTAL 

1 

1 




1 

1 

1 



1 





1 

1 




1 

| 


1 

1 


221,359 

1 

1 


221,359 


124,700 | 

23,200 

46,500 I 


1 

I 

5,000 1 

199,400 



124,700 23,200 46,500 221,359 5,000 420,759 
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PROGRAM SUMMARY BY PROJECT 


1973-74 BUDGET 


BUOGET FORM 10 
FCA-23A 


EQUIP MORKING CAPITAL 


CONSTRUCTION PROGRAM 


*** PROJECT NAME *** 


CLASS I 
CLASS II 
CLASS III 


PROJ NO 


LABOR 


CONTRACT 

SERVICES 


MATERIAL/ 

SUPPLIES 


LAND/ 

EQUIPMENT 


INTRA-OIST 

EQUIPMENT 


070001 

070002 

070003 


61.548 

74,500 

85,311 


PROGRAM TOTAL 


221,359 


TOTAL I 

61,548 I 

I 

74,500 I 
85,311 I 


221,359 
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BUDGET FORM 10 
FCA-23A 

EQUIP WORKING 

*** PROJECT NAME *** 


CLASS I 
CLASS II 
CLASS III 


PROGRAM TOTAL 


PROGRAM SUMMARY BY PROJECT 1973-74 BUDGET 

CAPITAL MAINTENANCE PROGRAM 


1 

PROJ NO | 

LABOR I 

CONTRACT | 
SERVICES 1 

MATERIAL/ 1 
SUPPLIES 1 

LAND/ I 

EQUIPMENT I 

INTRA-OIST | 
EQUIPMENT I 

TOTAL 

1 

1 

070001 I 
j 

1. X. -XL XX - | 

1 

74,820 1 

| 

13,000 I 

1 

30,000 I 
j 

1 

1 

1 

2,880 | 
j 

120,700 

070002 | 

22,446 | 

j 

4,200 1 

6,500 ! 

1 

1 

1 

1 

964 | 

a 

34,110 

070003 I 

27,434 | 

6,000 | 

10,000 I 

1 

I 

1,156 | 

44,590 


124,700 23,200 46,500 5,000 199,400 
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